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PUBLIC WORKS', IRELAND. 

SEVENTY-NINTH ANNUAL REPORT 

OF THE 

COMMISSIONERS OE PUBLIC WORKS IN IRELAND. 

EOR THE YEAR 1910-11. 


TO THE LORDS COMMISSIONERS OF HIS MAJESTY’S TREASURY. 


May it please your Lordships, 


We beg to submit the Seventy-Ninth Annual Report of the Board. 


The report follows the order adopted for. some years past, dealing with the 
business of the year under the following heads : 

(1.) Public Works and Buildings, including National and Ancient 
Monuments. 

(2.) Railways and Tramways. 

(3.) Loans. 

(4.) Miscellaneous duties of the Board. 

The body of the Report contains statements and observations on matters 
under each of the four divisions which appear to deserve special notice. Details 
as to the various services are given in the Appendices. 


(I )— PUBLIC WORKS AND BUILDINGS, INCLUDING NATIONAL 
v ’’ AND ANCIENT MONUMENTS. 


Details of the provision made by Parliament for the year 1910-1911 for Public 
Works and Buildings, including National and Ancient Monuments, will be 
found at pp 68-76 of the Estimates for that year. The Public Buildings 
(Ireland) Vote is included in Class I., and comprises the following:— 


Naval and Military ; State and Official Residences ; Civil Departments ; Legal Depart- 
ments ; Dublin Metropolitan Police ; Royal Irish Constabulary ; Dundrum Criminal 
Lunatic Asylum ; Public Education ; Revenue Departments. 


The Vote also embraces — 

Royal Parks and Gardens: — 

Phcenix Park ; St. Stephen’s Green ; the CJurragh of Kildare 


Royal Harbours : — 

Kingstown ; Howth ; Donaghadee ; Dunmore ; Ardglass. 


Inland Navigation 


Ancient Monuments under the Ancient Monuments Protection Acts, 
1882 and 1892 (45 & 48 Vic., o'. 78, and 55 & 56 Vic., o. 48). 

In addition to works, &c„ tor which provision is made by Vote of ParhamenL 
Part (I ) of this Report deals with certain new works connected with Fishery 
Piers and Harbours, the cost of which is met out of moneys *47 

Irish Church Fund, under the Sea Fisheries (Ireland) Act, 1883 (46 & 47 
Vic c 26) ■ Marine Works, the cost of which is met out of moneys provided 
under the Lrine Works (Ireland) Act, 1902, (2 Ed. VII c. 24) ; and the work 
of erecting the new College of Science, the cost of which is provided undei th 
Public Offices Site (Dublin) Act, 1903 (3 Ed. VII., c. lt>). 
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pHoeNix Park. 

Memorial Road.— A line of granite kerbing has been laid on the 
south side of the road and the footpath improved. 

Back Road — A new kerbed footpath has been formed on the south side of the 
road from the junction with the Spa Road to the Zoological Gardens Road.™ 

R(faTwffV“ T »™n,~ The s , ucc6 ® s . 0f the experimental treatment of the Main 
Si Wnt h ,b,iof, tu’ ' mentl “? ed ln our Ia ft Report, induced us to extend the 
tieatment during the year under review. Several of the principal roads were 

thfwh’ J bri f S ih“ g UP i* he le S gth ° f road with this surface to abott one-third of 
the whole of the roads in the Park. Besides adding greatly to the durability 
of the road this treatment almost abolishes dust and mud, and gives an even 
suitable for all kinds of traffic. Outside the Park proper this treatment 
rermesf ^ t J le , roads th ? ®°y a l Hospital, Kilmainham, and, at the 
™mistabulaiy DepOt^ 8,17 authorltl6Sl to the P arade ground and yards of the 

’f *•$$$• Gr ° un ‘ ls ’ Etc — The applications received during the season for the 

Gaeli ° f ° 0tbaU - “ d Gaeli ° hurling ' 

Association football ... ... 2 381 

Gaelic football ... ... ... ^ 

Gaelic hurling ... ... gg 


Sea Fisheries (Ireland) Act, 1883. 

46 & 47 Vic., c. 26. 

I he Works at Portavogie, Co. Down, particulars of which were given in our 
25 ™ port ’ ha ye been completed at a total cost of £6,686 8s. Of this amount 
£6,216 was contributed by the Ireland Development Grant, £460 8s. by Down 
County Council, and £10 by Sea Fisheries Fund. 

£901 2s. 9d. has been expended during the year on the works at Portavogie. 

Position of the Sea Fisheries Fund. 

£250 000- was provided by the Sea Fisheries Act from the Irish Church Fund 
for building and improving Fishery Piers and Harbours. The balance of this 
grant— £3,000— which had remained in the hands of the Irish Land Commis- 
sion, was drawn m September, 1906, to meet the requirements of the service. 

The following contribution in aid of works was received in the year: 

From tte Down County Council, . . £160 8 Toward, the Portavogie Woiks. 


1911 — ° ll0Wing Account shows the position of the Fund on the 31st March, 


— 

Assets. 

31st March, ’ll. 

— 

Liabilities. 
31st March, ’ll. 

Cash at Bank of Ireland 

£ s. d. 

2,597 5 3 

Balance of Fund unappropriated 

£ s. d. 

2,597 5 3 

2,597 5 3 

2,597 5 3 


Printed image digitised by the University of Southampton Library Digitisation Unit 



137 

1910-1911.] COMMISSIONERS OF PUBLIC WORKS IN IRELAND. 7 

Marine Works Act, 1902. 

2nd Ed. VII., c. 24. 

01 the sum of £100,000 allocated for works under the Marine Works Act, 
an expenditure of £53,242 was authorised up to the close of the financial year’ 
The following table gives an outline of the progress made with the various 
Marine works in operation or completed under the Act, with a statement of the 
expenditure thereon up to the 31st March last : — 


Works Proposed. 

Progress Made. 

Estimated 
| Total Cost. 

'Expended to 
j 31st March, 1911. 

Cape Clear, County Cork : 


£ s. d. 

1 

£ s. d 

An inner harbour cross wall, with 
entrance (and booms) at one 
end; repairs and improve- 
ments to the harbour walls, 
and deepening of the inner har- 
bour. 

Roundstone, County Galway : 

Works completed, 


6,345 7 9 

The extension of the existing 
north pier to cover a dangerous 
rock. 

Kilronan, County Galway: — 

Do., 


.1 ,949 4 0 

The extension and partial recon- 
struction of an existing old 
jetty. 

Cleggan, County Galway : 

(Work No. 1). 

Do., 


3,319 15 8 

Construction of a breakwater and 
cattle slip, and the removal of 
a portion of the existing 
groyne. 

Kinvarra, County Galway : 

Do., 


3,733 18 6 

The restoration of the pier and 
wharf walls, and the erection 
of a new storm wall and other 
minor improvements. 

Gortnasate, County Do'negal: 

Do., 


1,368 5 4 

The construction of a deep water i 
quay for steamers, and of an 
approach road, and the re- 
moval of shoals. 

Cladnageeragh, County Donegal : 

Do., 


5,765 14 10 

A timber jetty extension of the 
existing pier. 

Portnoo, County Donegal : 

Do., 


1,250 0 1 

Rebuilding of an old pier, 
Downies Bay, County Donegal : 
(Work No. 1). 

Do., 

— 

3,091 0 4 

An extension of the existing pier 
and the removal of rock from 
the end thereof. 

Falcorrib, County Donegal : 

Do., • . 


4,369 9 8 

The construction of a boat slip, . 
Liscannor, County Clare : 

Do., 

~ i 

.1,007 19 0 

The deepening of the harbour; 
the construction of two special 
berths for steamers ; an exten- 
sion of groyne at the entrance ; 
and the formation of a service 
area for traffic. 

Cleggan, County Galway : 

(Work No. 2). 

Do., 


8,531 3 3 

Extension of the pier, 

Works practically completed, 

9,540 0 0 

7,574" 7 9 


* Inpluding contributions from County Councils, Congested Districts Board, and Department of Agriculture and Technical 

Instruction, 
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Works Proposed 

Progress' Made, 

Estimated 
j Total Cost, j 

’‘Expended to 
31st March, 1911. 



£ s. d. | 

£ s. d. 

Renard Point, .County Kerry : 
The widening and extension of an 
existing boat slip and the con- 
struction of a protection wall. 

Works completed, 


3,503 4 1 

(Work No. 2). 

Further extension of the pier, . 

Do., 


6,447 18 6 


* Including contributions from County Councils, Congested Districts Board, and Department of Agriculture and Technical 
Instruction. 


State and Official Residences. 

In 1903 on the occasion of the visit to Dublin of the late King Edward VII. 
and Queen Alexandra it was found that the accommodation was inadequate at 
the State Apartments, Dublin Castle, so that a temporary structure had to be 
erected to serve as a supper room. 

In anticipation of the visit which Their Majesties King George V. and Queen 
Mary paid to Dublin in July, 1911, measures were taken to remedy this 
deficiency, and with your Lordships’ special sanction the necessary works 
were begun during the financial year 1910-11. At the Castle a large hall 
measuring 78 feet by 36 feet, was erected on a site westward of the west side of 
Upper Castle Yard; it communicates with the State Apartments through an 
ante-room. This addition will facilitate the holding of large courts without 
the necessity for erecting expensive temporary structures. In the lower part of 
the building a Furniture Store, which was much required, has been provided. 

The site presented some difficulties; the building covers a space through 
which the moat of the Castle formerly ran. In the course of the excavations 
a large tunnel of brick, 9 feet high by 11 wide was broken into. It occupied- the 
middle of what had been the moat, and appeared to have served as a drain, 
and possibly also as a subway. The work was finished and ready for the Royal 
Visit in July, 1911. 

It was also found necessary to increase the bedroom accommodation at the 
Vice Regal Lodge ; one of the wings was pulled down and rebuilt. 

New Royal College of Science. 

The external work on the main block of the College and the Engineering 
Laboratory was completed during the year. Extensive progress was also made 
with the internal work, including the installation of the heating and electric 
light systems and the supply of fittings, the several contracts for which are now 
nearing completion. The formation of the roadways and quadrangle has been 
commenced. 

General Valuation Office. 

Additional accommodation became necessary for this Department for the 
increased staff required in connection with the Finance Act, 1911. As it was 
desired that the new premises should adjoin the existing office (6 Ely Place) 
arrangements were made to transfer the Church Property Department from 
5 Ely Place to 21 Upper Merrion Street. 5 Ely Place has now been occupied 
by the Valuation Office. 

Branch Valuation Offices have also been established at Londonderry and at 
Cork to cope with the work in connection with the Finance Act and premises 
have been rented and adapted for the purpose. Additional accommodation 
with the same object has also been provided at Belfast. 
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Land Registry of Ireland (Central Office). 

This Department, formerly known as The Local Registration of Title Office, 
has hitherto been housed in the same building as the Registry of Deeds in 
Henrietta Street, but it has extended so much in recent years as a consequence 
of the operation of the Land Acts that the available accommodation in the 
building in question is no longer sufficient, and a one-story building has been 
erected to provide temporary accommodation. Provision was made in the 
Estimates, 1910-11, for the acquisition and adaptation of premises for a new 
permanent office, but no suitable premises could be obtained on reasonable 
terms, and it has now been decided to erect the office on ground in possession 
of the Government at the rere of the Four Courts. 

Dublin Metropolitan Police. 

Brunswick Street Barrack . — The erection of a large central police barrack on 
a site acquired in Great Brunswick Street has been approved by your Lordships 
on the representations of the Irish Government as to the unsuitability of three 
of the most important barracks in the city : 

The cost of the barrack was originally estimated, approximately, at £13,000, 
but a larger building with better accommodation is now considered necessary. 

Fitzgibbon Street Barrack.— A contract has been completed for this building 
and the work is in progress. 

The barrack will supersede two existing barracks at Capel Street and 
Summerhill, which are old buildings, on confined sites, not originally erected 
for purposes of Police Barracks. 

When completed the new barrack will afford accommodation, with all 
modern conveniences, for 80 men; and an existing house on the site will be 
adapted for Inspectors’ Quarters, connected with the main building. 

National School Grants. 


The following table shows the amounts voted for and expended on grants in 
each of the last twenty years : — 


Year. 

Provision. 

Expenditure. 

year. 

Provision. 

Expenditure 


£ 

£ 

Brought forward 

£ 

341,500 

£ 

324,969 

1891-2 

30,000 

30,014 

1901-2 

35,000 

20,906 

1892-3 

30,000 

24,283 

1902-3 

35,000 

33,280 

1893-4 

30.000 

28.198 

1903-4 

35,000 

13,142 

1894—5 

28,000 

28,179 

1904-5 

12,500 

18,785 

1895-5 

30,000 

40,000 

1905-6 

20,000 

28,007 

1896-7 

40,000 

40,000 

1906-7 

20,000 

13,457 

1897-8 

40,000 

36,500 

1907-8 

40,000 

4,544 

1898-9 

33,500 

27,132 

1908-9 

40,000 

26,829 

1899-1900 

40,000 

32,109 

1909-10 

65,000 

54,303 

1900-1 

40,000 

38,554 

1910-11 

65,000 

67,971 

Carried forward,- . 

341,500 

324,909 

Totals 

£709,000 

£612,193 


The amount of building work done during the year was larger than in any 
other year since the inception of the service. Managers continue to take an 
active interest in the building of schools, and the efforts made by the Board 
to secure a high standard of work have, on the whole, been successful. 

We referred in our last report to the arrangement by which the Board them- 
selves undertake the erection of schools where grants in excess of the normal 
two-thirds of the estimated cost have been allowed. Twelve such schools were 
in course of erection during the year, of which number five were completed. 

Particulars of these will be seen in Appendix A., p. 24. 
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CURRAGH OF KlLDARE. 

Colonel Forster, who had been Deputy Ranger of The Curragh of Kildare 
since 1877, died on the 16th August, 1910. In March last the Board learned 
that His Excellency the Lord Lieutenant had, on the 24th August, 1910, 
appointed Mr. James Cecil Johnston to be Deputy Ranger. Consequent on a 
re-adjustment of the salary and emoluments of office your Lordships decided 
that the official residence, built in 1880, which the late Deputy Ranger had not 
occupied for several years, should be sold by this Board to the Office of Woods 
and Forests, who are the ground landlords. ' The negotiations for transfer were 
concluded during the current year, and arrangements have been made for pro- 
viding a room in the Head Bailiff’s house for the use of the Deputy Ranger at 
such times as he may require it. 

Ancient and National Monuments. 

Buildings of which the Board are Otvners or Guardians . 

[Irish Church Act, 1869; Ancient Monuments Protection Acts, 1882 and 1892; 
Irish Land Act, 1903.] 

The structures vested in the Board under the Irish Church Act number 137, 
and of these 25 have been repaired during the past year, and works executed 
to arrest their dilapidation. 

The number vested under the Ancient Monuments Acts of 1882 and 1892 has 
been increased by the addition of two during the past year, making a total of 81 
now vested in the Board under these Acts. At 21 of these it was found neces- 
sary to carry out works of preservation in 1910-11. 

Under the Irish Land Act of 1903, the Estates Commissioners offered a num- 
ber of structures, and it was found practicable to accept the guardianship of two 
as Ancient Monuments. 

The number of monuments, or groups of monuments, now vestbd, or placed 
on the Schedule of Structures in charge of the Board under the various Acts is 
218. This figure, however, does not give a correct idea of the extent of the work 
done, as in many cases there are several structures included under one group. 


An analysis by classes gives the following result : — 

Round Towers ... ... ... ... ... ... 42 

Earthworks ... ... ... ... ... 9 

Stone Forts ... ... ... ... ... ... 16 

Cromlechs, tumuli, ogham stones and beehive structures ... 88 

Castles ... ... ... ... ... 10 

Oratories, primitive churches and ruined cathedrals ... 171 

Cistercian Abbeys ... ... ... ••• ••• 10 

Augustinian, Franciscan, and Dominican Priories ... 42 

Crosses ... ... ... ... ... • • • 52 

Total 440 


A list of the structures repaired during the past year is given in Appendix E, 
page 42. 

The care of these ruined buildings entails, besides their structural mainten- 
ance, the removal of vegetation, enclosing, provision of notice boards, and the 
prevention of injury by visitors and trespassers. Great difficulty arises in 
preserving certain ecclesiastical ruins in a state of decency, because the ground 
inside and around their walls is used for the purpose of a graveyard, and is not 
under this Board’s jurisdiction. Too often in such places the provisions of the 
Burials Act are disregarded, and the local authority fails to exercise any proper 
control over burials. The unsightly condition of the interior of Holycross 
Abbey and the graveyard at Clonmacnois are examples of this neglect. 

Historic Buildings in charge of other Departments. 

In addition to the structures already referred to, the Board have become 
responsible for advising as to the repair and preservation of several valuable 
historic buildings in charge of Government Departments. Four historic Irish 
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Castles being in use by the War Department, it was suggested that an arrange- 
ment should be made similar to that which exists in Great Britain between Sie 
Army Council and the Office of Works, and after due consideration it has been 
decided that the buildings shall remain in the occupation of the War Depart- 
ment and that any necessary repairs shall be carried out by that Department, 
but that no structural alterations shall be carried out without reference to this 
Board, and that the advice of the Inspector of Ancient and National Monuments 
shall be available for the War Department when any question arises on which 
his knowledge and experience would be of value. The Castles referred to are 
those of Limerick, Athlone, Carrickfergus, and Enniskillen. (The three 
historic Castles at Roscrea, not being required for Army use, have been trans- 
ferred to this Board, and no expense for maintenance is now borne by the War 
Department.) 

(I.) Limerick Castle, with the adjoining bridge over the River Shannon, was 
built in the time of King J ohn, and there are accounts in existence showing the 
expenditure on its repairs in 1216 and again in 1326. In 1427, on petition, its 
custody was granted to the Mayor and citizens on condition of their keeping it 
in repair. In 1600 the Mayor was fined in £400 to be spent in repairing the Castle. 
It was repaired again in 1611 and in 1624. In 1641 it was surrendered to the 
Confederates, taken again by Ireton in 1651, and repaired in 1654 at a cost of 
£836. In 1691 it surrendered to Ginckell, and has since been used for military 
purposes.. Its history is preserved in the Patent Rolls and Inquisitions, where 
the question of its repair and details of the amounts expended are fully set out. 
The Castle was placed to command the bridge over the Shannon; it has five 
towers and a connecting wall ; the westward tower nearest the bridge is most 
injured by cannon, and its top story has been removed. The entrance was on 
the north side, and was flanked by two circular towers, which are still perfect 
externally. 

(II.) Athlone Castle and the bridge over the Shannon were built in the time of 
King John on the site of an earlier Castle and bridge of the O’Connors. Early 
in the reign of Edward I. a large expenditure was made on the Castle. In 1221 
Henry III. granted the holding of an eight-day fair at the Castle, and there are 
entries of expenditure on its repair at this time. In 1251 a decree was made 
for the expenditure of 80 marks for repairs. In 1455 and 1490 it was taken and 
retaken, and in 1537 it is stated that the King’s Castle had been recovered from 
the “usurpation of Irishmen.” In 1547 it was repaired by the King’s 
Treasurer. It was held in 1690-91 for King James, but eventually surrendered. 
Sir Henry Piers, writing in 1682, says: “ On the side that faceth the river are 
the rooms and apartments which served always for the habitation of the Lord 
President of Connaught, Governor of the Castle.” In the centre is the principal 
pile, an irregular ten-sided structure rising from a circular base ; it is circular 
in plan internally. 

(III.) Carrickfergus Castle was erected during the Anglo-Norman occupation 
of Ulster early in the 13th century on the site of an ancient Irish fortress. It 
was occupied by King John when in pursuit of De Lacy. During the short 
period that Edward Bruce assumed the sovereignty of Ireland he made the 
Castle his chief residence. In 1689 Schomberg occupied it until the arrival of 
his master, William III. The walls enclose a considerable area, within which 
is a massive square tower which measures 56 feet each side externally. The 
Castle, like other structures of its kind, had its numerous “ repayrings ” after 
frequent burnings and spoiling by the “ Rebells and Scotts, our enemies,” but 
the external walls, being 10 to 12 feet thick, have remained secure. A new roof 
was constructed by the Lord Deputy Henry Sidney during his term of office, 
1567-78. A well, famed for its anti-scorbutic qualities, existed within the centre 
building. In 1695 it was cleaned out, and a quantity of iron was removed, after 
which the healing qualities of the water failed. In 1760 the French General 
Francis Thurot took the Castle after a desperate resistance by the garrison. It 
is now used as a headquarters military store for the North of Ireland. 
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(IV.) Enniskillen Castle, only a small fragment of which now remains, stood 
on the left bank of the River Erne; the portion now standing is the south wall, 
25 feet in length, with circular turrets at the angles ; the top has battlements 
between the towers. The original wall has been pierced for four modern 
windows of large size. These openings spoil the architectural features of the 
•remains, which are of Scottish baronial character, and seem to belong to the 
early part of the 17th century. Formerly the Maguires of Fermanagh had a 
stronghold here. In 1641 the Castle held out under its Governor, Sir William 
Cole. It also opposed the Parliamentarians, but was finally compelled to 
surrender to Sir Charles Coote. The fort was afterwards converted into a 
military barrack, and there is but little trace of the original structure beyond 
the wall and towers already referred to. 


(2) RAILWAYS AND TRAMWAYS. 

Burtonport Railway. 

Reference was made in last year’s Report (page 20) to the settlement, arranged 
by the late Sir Charles Scotter, Chairman of the Viceregal Commission on Irish 
Railways, of certain matters in dispute between the Board and the Londonderry 
and Lough S willy Railway Company as to the construction, equipment, and 
working of the Burtonport Line. Under the settlement provision was made 
for the execution of various additional works and the provision of additional 
rolling stock according to the particulars below : — 

1. Provision of Repair Shops at Londonderry. This building has been 
completed and the Board’s contribution of £2,000 paid to the Company. 

2. Provision of additional rolling stock. A sum of £6,805 5s. Od. has been 
expended by the Board in supplying two engines, one passenger carriage, and 
29 waggons. The balance of the contribution of £7,000 agreed upon has been 
expended on the installation of Acetylene Gas lighting in the existing rolling 
stock. 

3. New crossing place at Kilmacrenan. The Board have approved of the 
plans for this work, which is to be paid for out of the surplus receipts of the line. 
The work, however, has not yet been started. 

4. Sanitation and heating of stations, and provision of five gate lodges. 
These improvements are in progress. 

5. New Station at Meenbanid. The plans for this work have been practically 
settled. 

It was also provided under the Scotter Settlement that all surplus lands on 
the Burtonport and Carndonagh Railways, not required for the purpose of those 
undertakings, were to be sold and the proceeds applied by the Board for 
improvements on the Burtonport Railway when required. During the year 
the Board have been in correspondence with, the Companv on this subject, and 
since the end of the year the Company have advertised the lands for sale. 

Viceregal Commission. 

The final report of the Viceregal Commission on Irish Railways was pre- 
sented on the 4th July, 1910. Apart from the larger matters of general policy 
with which it deals, and the recommendations made for the control and 
management of Irish Railways, there are certain minor recommendations with 
regard to small and light railways with which this Board are in some degree 
concerned. The Commission recommended free grants for improvements in 
the cases of the Schull and Skibbereen, Timoleague and Courtmacsherry. Cork 
and Muskerry, and the Donoughmore Extension Guaranteed Light Railways, 
and also a fr6e grant for the Victoria Bridge and Castlederg Light Railway. 
They likewise recommended a loan to the Cork, Blackrock and Passage Railway 
Company, and proposed that the guaranteeing area for the Letterkenny Rail- 
way should be relieved from further payments on foot of the guarantee. 
Applications to Your Lordships, or to the Development Commission, from the 
parties concerned naturally followed upon these recommendations, and the 
Board have furnished reports during the past year upon all these questions. 
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(3) LOANS. 

Housing of the Working Classes. 

The anticipations expressed in the Board’s Report for year 1908-09 as to 
increased activity under the Housing of the Working Classes (Ireland) Acts 
have been fulfilled . 

Twenty-six local Bodies have obtained loans in the course of the year under 
report, the total amount sanctioned, £123,774, being very much in excess of that 
sanctioned in any previous year since the Service began in 1866. The number of 
families for whom accommodation was provided during the year was 757. In 
these cases sanction to borrow the money has first to be given by the Local 
Government Board, and a Return furnished by that Board to Parliament in 
November last, showed that upwards of 40 schemes were then in various stages 
of progress, involving the borrowing of about £300,000. It appears, therefore, 
that the operations under the Housing of the Working Classes Act, 1908, will 
continue to be extensive for some time. 

Advances, Repayments, and Arrears. 

The earliest mention of Public Works Loans to be found in the Abstract 
(Appendix G.) submitted by the Board is in connection with the Statute 57 Geo. 
III., c. 34, passed in 1817. The total of all loan advances from that date to 31st 
March, 1911 (with certain loans made under special Acts before 1817), is 
£49,128,408. 

The classified abstract in Appendix (G.), pages 48 to 51, shows the portions of 
this amount which have been (1) repaid, (2) remitted, (3) written off from Local 
Loans Fund, or (4) which remain outstanding. The figures showing repay- 
ment, remission, &c., of the total sum advanced are as follows : — 


£ 

Total Repayments ....... 31,270,226 

Total Remissions ....... 8,158,433 

Written off from Local Loans Fund, less £162 subsequently received . 182,298 

Portion of Church Fund Loans regarded as irrecoverable . . 6,839 

Outstanding Balances ...... 9,510,612 


£49,128,408 

The aggregate ol outstanding balances is represented in the books of the Office 
by 32,113 open accounts. The loans generally are in course of repayment by 
half-yearly instalments. 

The amount issued to borrowers in the year 1910-1911 out of moneys advanced 
by the National Debt Commissioners for loan purposes was £336,089, as against 
£293,233 in 1909-1910, and £361,282 in 1908-1909. 

The issues for 1910-11 show an increase of £12,856 as compared with 1909-10. 

Increased issues were made on the following services : — County Councils, 
£3,960; Public Buildings, £1,800; Workhouse Buildings, £24,785; Small Dwel- 
lings, £5,990 ; Public Health, £10,770 ; Housing of the Working Classes, £11,750 ; 
Land Improvement, £7,451; Land Improvement Preliminary Expenses, £500; 
Lunatic Asylum Buildings, £1,452; Dispensary Houses, £235; Land Law, 
£6 023; Drainage Maintenance, £300; Teachers’ Residences, £2,473; Schools and 
Colleges, £197. 

The most important decreases occurred on the under-mentioned services 
Quarries and Miscellaneous, £25,000; Glebe, £3,877; Harbours, £4,595; Roads 
and Bridges, £1,200. . 

Of the total amount of £336,089 issued, £196,479 was advanced on the follow- 
ing Services : — 

£ 

Lunatic Asylum Buildings . . • • 32,337 

Public Health . 91,343 

Labourers Acts . . - ■ • - 3,938 

> Housing of the Working Classes . . • 38,700 

Workhouse Buildings .... 30,161 

£196,479 
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The receipts in the year were £432,307 in repayment of principal, and 
£340,064 in respect of interest, making together £772,371. Of this sum, together 
with £2,024 in hands on 31st March, 1910, £747,874 was paid over by the Board 
to the National Debt Commissioners in discharge of principal and interest on 
foot of loans made out of the Local Loans Fund and £26,520 to the Irish Land 
Commission in respect of loans advanced out of the Irish Church Fund. The 
sum of 15s. recovered in respect of loans written off was paid over to H.M. 
Exchequer during the year. 

The following table shows the payments towards discharge of Loans, and 
the arrears of principal and interest for the last four years 



Payments. 

Arrears. 

Total Principal 
outstanding 
(excluding 
Amounts 
written off, or 
regarded as 
irrecoverable) 


Principal. 

Interest. 

Total. 


£ 

£ 

£ 

£ 

£ 

1907-1908 .... 

835,282 

206,518 

101,488 

308,006 

9,874,133 

1908-1909 .... 

783,155 

179,310 

38,491 

217,801 

9,779,519 

1909-1910 . 

796,625 

164,041 

37,319 

201,360 

9,608,110 

1910-1911 .... 

772,371 

161,058 

33,725 

194,783 

9,510,613 


The following Abstract shows the arrears on the various loan services in each 
of the past two years : — 


— 

To 31st March, 1910. 

To 31st March 1911. 

Principal 
Amount out- 
standing 
on 31st March, 
1911. 

Principal. 

Interest. 

Total. 

Principal. 

Interest. 

Total. 


£ 

£ 

£ 

£ 

£ 

£ 

£ 

.Public Works Loans generally 

16,326 

3,900 

20,226 

15,736 

3,402 

19,138 

5,611,968 

Public Health Acts 

860 

837 

1,697 

1,231 

804 

2,035 

1,832,811 

P.ailways 

104,733 

12,132 

116,865 

104,753 

10,231 

114,984 

200,605 

Land Loans payable by Owners . 

20,816 

9,494 

30,310 

19,632 

8,635 

28,267 

1,104,429 

Land Law Loans Act, 1881, pay- 

13,181 

2,795 

15,976 

11,317 

2,409 

13,726 


able by Occupiers 








Arterial Drainage Charges, pay- 

7,587 

6,895 

14,482 

7,887 

7,084 



able by Owners 








Arterial Drainage Charges, pay- 

538 

1,266 

1,804 

502 

1,160 



able by Occupiers 









104,041 

37,319 

201,360 

161,058 

33,725 

194,783 

(a) 9,510,613 


(aj. Excluding Amounts, £182,400, written off from the Local Loans Fund, of which £102 was subsequently received, and 
paid over to the Exchequer, and £0,839 portion of Church Fund Loans regarded as irrecoverable. 


Arrears on Public Works Loans generally show a nett decrease, as compared 
with 31st March, 1910, of £1,088. The increases on the following Services 
were— Housing of Working Classes, £119; Public Health, £338, while on 
Harbours and Labourers Acts there were decreases of £590 and £578 
respectively. 

The arrears on loans for Railways show a decrease of £1,881, made up as 
follows Southern Railway, £1,012; and Letterkenny Railway, £869. 

Arrears on Land Loans payable by owners stood at £28,267, as against 
£30,310 on 31st March, 1910, a decrease of £2,043, under the following heads 
Land Improvement, £1,367; Land Act, 1870, £676. 

The issues made in the year under the Land Law Act, 1881 (44 and 45 Vic., 
c. 49, sec. 31) brought the total advances, from the commencement of the 
service, to occupiers of land for the improvement of their holdings to £1,463,377 
10s. Of this sum £976,315 Is. 3d. principal had been repaid (including £162 
8s. 8d. recovered in respect of written off loans), and £12,491 9s. Od. written off 
the assets of the Local Loans Fund to the 31st March, 1911, and on that date 
there were arrears of principal £11,317 8s. Id., which, with £463,253 11s. 8d. 
principal not yet due, represented the total amount outstanding, viz. 
£474,570 19s. 9d. 


Printed image digitised by the University of Southampton Library Digitisation Unit 






145 

1910-11.] COMMISSIONERS OF PUBLIC WORKS IN IRELAND. 15 

The arrears, principal and interest, under the Land Law Act, 1881, stood at 
£13,726 at the close of the year as against £15,976 on 31st March, 1910— a 
decrease' of £2,250. 

The arrears on Arterial Drainage charges payable by owners show an 
increase of £489, and on the charges payable by occupiers m the River Suck 
Drainage District a decrease of £142. 


Rates of Interest. 


By Treasury Minute of 9th September, 1907, the rates of interest on loans 
advanced oh the security of local rates were fixed at 3^ per cent, for periods not 
exceeding 30 years, and at 3f per cent, for periods exceeding 30 but not exceed- 
ing 50 years. 


The following statement shows the rates of interest chargeable on the several 
amounts constituting the aggregate balances of principal outstanding on all the 
loan services in each of the years ended 31st March, 1909, 1910, and 1911, 
respectively : — 


31st March, 1909. | 31st March, 1910. | 31st March, 1911. 


Free of Interest, . 

2f per cent., . 

3 „ 

H „ ... 


£ 

1,162 

171,869 

60,677 

638,995 

• - 

£ 

1,457 

159,826 

59,900 

588,648 

£' 

2,038 

148,151 

57,510 

555,974 

£3 2s. 9 d. per cent., . 

3J per cent., . 

3| „ ... 

31 „ ... 


9,398 

1,257,758 

148,976 

4,326,801 

8,354 

1,226,544 

141,899 

4,322,994 

7,310 

1,158,478 

135,089 

4,400,251 

3f- „ ... 

4 ... 

41 „ ... 

5 ... 


1,734.374 

730,114 

493,822 

1,474 

1,741,585 

705,388 

483,018 

646 

1,795,175 

631,178 

476,966 

426 

Total Local Loans Fund, 


9,575,420 

9,440,259 

9,368,546 

Church Fund Loans — 
at 1 per cent., . 

. . . 

197,546 

167,851 

142,067 



*9,772,966 

19,608,110 

J9,510,613 


* Exclusive of —£181,891 written off from the Account of the Assets of the Local Loans Fund. 

—£6,553 portion of Church Fund Loans, considered as irrecoverable, 
f „ —£182,070 written off from the Account of the Assets of the Local Loans Fund. 

—£6,553 portion of Church Fund Loans, considered as irrecoverable. 

+ ’ —£182,460 written off from the Account of the Assets of the Local Loans Fund. 

—£6,839 portion of Church Fund Loans, considered as irrecoverable. 
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Statement showing the average rate of interest in respect of advances from 
the Local Loans Fund during the last ten years, calculated by computing the 
interest paid in each year on the principal outstanding at end'of the preceding 


Year ended. 

Balance outstanding. 

Interest received in the 
ensuing year. 

Average rate ot 
Interest received 
for the year. 


£ s. d. 



31st March, 1901, . 

8,391,150 18 7 

309,926 9 0 

3 13 10 

„ 1902, . 

8,489,644 3 7 

294,090 16 3 

3 9 3 

„ 1903, . 

8,857,624 4 11 

310,712 8 9 

• 3 10 1 

„ 1904, . 

9,228,872 14 3 

323,270 4 8 

3 10 0 

„ 1905, . 

9,483,289 16 2 

329,177 4 11 

3 9 5 

„ 1906, . 

9,592,576 8 3 

342,722 10 9 

3 11 5 

„ 1907, . 

9,669,549 2 11 

343,193 1 5 


„ 1908 . 

9,642,403 8 4 

351,011 5 2 

3 12 10 

„ 1909, . 

9,575,420 2 4 

337,407 18 8 

3 10 6 

1910, . 

9,440,258 17 8 

338,462 0 10 

3 11 8 


The following Statements show: — 


(1.) The rates of interest payable to this Board in respect of the sum of 
£336,090 advanced during the last financial year; 

(2.)- The terms of years over which repayment of the advances has been 
spread; and 

(3.) The mode of repayment, i.e., by equal instalments of principal and 
interest combined by way of annuity, or by equal instalments of 
principal, with interest on the principal sum from time to time 
outstanding. 
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(TABLE 1). 



Free of 





Rates 

of Interest. 




Interest 


l-i 


3* 

1 

| 3* 

! 3* 



Class I. 



1 

I 



| 





Loans Secured on Under 

£ 

£ 

£ 

£ 

£ 

£ 

£ 

£ 

£ 

i- 

takings. 











Housing of the Working 

- 

- 

- 

_ 

_ 

- 

650 

_ 

_ 

_ 

Classes, 












- 

- 

- 

- 

- 

[ - 

650 

- 

- 

- 

Class II. 

Loans Secured on Rates. 











County Councils, 

_ 

_ 

_ 

_ 

_ 

_ 

10,783 




Roads and Bridges, . 

- 

- 

- 

- 

- 

_ 

_ 

1,800 

_ 


Public Buildings, 


- 


- 

- 

- 

1,800 

_ 

_ 

_ 

Lunatic , Asylum Build- 


325 

- 

- 

492 

- 

10,520 

21,000 

- 

_ 

mgs, 











Housing of the Working 


- 

- 


_ 

_ 

38,050 

_ 

_ 

_ 

Classes. 










Public Health, . 

- 

679 

- 


320 

_ 

74,790 

15,555 

_ 


Labourers’ Acts, 

- 

- 

- 

- 

_ 

_ 

190 

3,748 

• _ 


Dispensary Houses, . 

_ 

- 

- 

- 

- 

_ 

1,000 

2,730 

_ 


W orkhouse Buildings, 

— 

- 

- 

- 

100 

_ 

9,261 

20,800 

_ 


Acquisition of Small 

- 

- 

- 

- 

- 

- 

10,484 

_ 

_ 


Dwellings. 










Agriculture & Technical 

- 

- 

- 

- 

- 

_ 

300 

2,300 

_ ' 


Instruction, 











- 

1,004 

- 

- 

912 

- 

157,178 

67,933 

- 

- 

Class III. 











Loans Secured on Land. 











R. Drainage Mainten- 

- 

- 

- 

_ 


_ 

300 




ance. 











Improvement of Lands 

- 

- 

- 

- 

_ 

_ 

54,511 

_ 

_ 


Land Improvement Pre- 

3,000 

- 

- 

- 

- 

_■ 

_ 

_ 

_ 


liminary Expenses. 











Land Law, 

- 

- 

- 

- 

- 

- 

36,267 

- 

- 

- 


3,000 

- 

- 

- 

- 

- 

91,078 

- 


- 

Class IV. 











Miscellaneous Loans. 











Glebe Loans, 

_ 

.. 





6,708 




National School Teach- 

_ 

_ 

_ 

_ 



7,005 


. 


ers’ Residences. 










hi on- V ested Schools & 

_ 


_ 

_ 



622 




Training Colleges. 










■ 

- 

- 

- 

- 

- 

- 

14,335 

- 

- 

- 

Grand Total, . J 

3,000 

,004 

_ 

_ 

912 

_ 

263,241 

67,933 

_ 

_ 












Percentage of Advances j 

0-89 

0-29 



£ 

0-27 

36,090 

78-33 

20-22 



at each Rate per cent. : 
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(TABLE 2.) 


Terms of Years. 


Service. 

Not 

exceeding 

20 years. 

Exceeding 20 but 
not exceeding 
30 years. 

Exceeding 30 but 
not exceeding 
40 years. 

Exceeding 40 but 
not exceeding 
50 years. 

Exceeding 50 but 
not exceeding 

Class I. 

£ 

£ 

£ 

• 1 

£ 

£ 

Loans Seemed on Undertakings. \ 






Housing of tlie Working Classes, 

- 

650 

- 

- 

-- 



650 

- 

- 

- 

Class II. 






Loans Secured on Rates. 






County Councils, 

Roads and Bridges, 

Public Buildings, . 

Lunatic Asylum Buildings, 
Housing of the Working Classes, 
Public Health, 

Labourers Acts, 

Dispensary Houses, . 

Workhouse Buildings, 

Acquisition of Small Dwellings, 
Agriculture and Technical In- ; 

struction, 

6,453 

4,587 

8,586 

300 

4,330 

1,800 

6,750 

67,203 

1,000 

9,361 

10,484 

21,000 

500 

15,555 

2,730 

20,800 

2,300 

1,800 

1,250 

128 

1 1 1 1 „» 1 S 1 1 II 

CO 03 

© o 


19,926 

100,928 

62,885 

3,178 

40,110 

Class III. 






Loans Secured on Lands. 






R. Drainage Maintenance, 
Improvement of Lands, . 

Land Improvement, Preliminary 
Expenses, 

Land Law, . 

300 

3,000 

197 

45,107 

36,070 

9,404 

i in 

- 


3,497 

81,177 

9,404 

- 

- 

Class IV. 






Miscellaneous Loans. 






Glebe Loans, .... 
National School Teachers’ Resi- 
dences, 

Non-vested Schools and Training 
Colleges, 

- 

- 

6,708 

7,005 

622 

- 

- 


- 

- 

14,335 

- 

- 

Grand Total, . 

23,423 

182,755 

86,624 

3,178 

40,110 




£336,090 



Percentage of Advances for each 
term of years, 

6-97 

54-38 

25-77 

0-95 

11-93 
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(TABLE 3.) 


MODE OS' REPAYMENT. 


SERVICE 



Way of A 



By Equal Instalments o 

Princifa 


Not 

exceec 

Exceedin 
20 but not 
exceeding 
30 Y oars 

Exceedin 
30 but no 
exceeding 
40 Years 

Exceedin 
40 but not 
exceeding 
50 Y cars 

Exceedin 

50 but no 
exceeding 

051 Years 

Not 

exceeding 
Y 2 ° 

Exceeding 
20 but noi 
exceeding 
30 Years. 

Exceedin 
.30 but no 
exceedin 
40 Years 

Exceedin 
40 but no 
exceedin 
50 Years. 

g Exceeding 
50 but not 
exceeding 
68J Years. 

Class I. 

£ 

£ 

£ 

£ 

£ 

£ 

£ 

£ 

£ 

£ 

Loans Secured on Undertakings. 











Working Classes, . 

- 

- 

- 

- 

- 

- 

650 


- 

- 


- 

i - 

- 

- 

- 

! - 

650 


- 

- 

Class II. 











Loans Secured on Rates. 











< ;ountv Councils, 

- 





6,453 

4,330 




Roads and Bridges, 

_ 

_ 

_ 

_ 

- 

_ 

1,800 

_ 

Public Buildings, . 

- 

_ 

- 

- 

- 

- 

1,800 

- 

- 

- 

Lunatic Asylum Buildings, 


_ 

- 

- 

- 

4,587 

6,750 

21,000 

- 

_ 

Housing of the Working Classes, 


_ 


- 

•- 

_ 

_ 

500 

1,250 

36.300 

Public Health, 


_ 

- 

_ . 

-■ 

8,586 

67,203 

15,555 


_ 

Labourers Acts, 

_ 

_ 

_ 

128 

3,810 

_ 

_ 

_ 

_ 

_ 

Dispensary Houses, . 


1,000 

2,300 

_ 

_ 

_ 

_ 

430 

_ 


Workhouse Buildings, 


_ 

_ 


_ 

_ ' 

9,361 

20,800 

_ 


Acquisition of Small Dwellings, 

_ 

427 

_ 

_ 

_ 

_ 

10,057 

_ 

_ 


Agriculture and Technical In- 

_ 

_ 

_ 

_ 


300 

_ 

2,300 

_ 


struction. 











- 

1,427 

2,300 

128 

3,810 

19,926 

99,501 

60,585 

3,050 

36,300 

Class III. 

Loans Secured on Lands. 











R. Drainage Maintenance, 

300 










Improvement of Lands, . 


45,107 

9,404 


_ 

_ 

_ 

_ 

_ 


Land Improvement, Preliminary 

- 

- 

- 

- 

- 

3,000 

_ 

_ 

_ 

_ 

Expenses 











Land Law, .... 

- 

36,267 

- 


~ 

- 

- 


- 

- 


300 

81,374 

9,404 

_ 

- 

3,000 


- 

- 

- 

Class IV. 











Miscellaneous Loans. 











Glebe Loans. .... 



6,708 








National School Teachers’ Resi- 

_ 


7,005 





- 



dences. 










Won- Vested Schools and Train- 

_ 

_ 

622 

| 


_ 

_ 

_ 

•_ \ 


ing Colleges. 











' 

- 

- 

14,335 

_ | 

- 

- 

- 

- 

_ 1 
j 

- 

Grand Total, . . j 

300 

82,801 

26,039 

128 J 

3,810 

22,926 

; 

100,151 

60,585 

3,050 

36,300 












Percentage of Advances for each 1 

0-09 ; 

24-04 

7-75 | 

£ 

o-o4 ; 

36,090 

1-14 

6-82 

29-79 i 

18.02 

0-90 

10-81 

term of years. 






1 
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(4.) MISCELLANEOUS DUTIES OF THE BOARD. 

Fenit Harbour , County Kerry: Reconstruction of Viaduct . — Fenit is now the 
port of Tralee. Formerly Tralee communicated with the sea by means of a 
ship canal, authorized by an Act of 1829, but not completed until 1847. The 
canal proved insufficient for the requirements of the trade, and in 1880 a Pro- 
visional Order authorized the Tralee and Fenit Harbour Commissioners to 
borrow £95,000 from this Board and to construct a deep water harbour at Fenit. 
The harbour consists of (a) two stone piers, 750 and 450 feet long respectively, 
projecting from a rocky islet called Samphire Island, and (b) a wooden viaduct, 
890 feet long, connecting the islet with the mainland (see Plan below). The 
Tralee and Fenit Railway runs to the end of the island pier, and the harbour is 
one of the most important, both for fishery and trade, in that part of Ireland. 
The wooden viaduct had become very much deteriorated, through the attacks of 
the sea worm, when in 1906 a deputation waited on Mr. Bryce, then Chief Sec- 
retary, with a petition for assistance. After negotiation and the consideration 
of various schemes, a Provisional Order authorizing the necessary works was 
obtained and confirmed by an Act of 1909, and your Lordships agreed to a grant 
of £6,000 from public funds for the reconstruction of the viaduct. To this sum 
the Department of Agriculture added £1,000. The work was carried out by the 
Harbour Commissioners, this Board’s Engineer inspecting from time to time as 
instalments of the grant were required. The method adopted was to construct 
a new viaduct alongside the old one; when the new work was finished, the 
railway line was transferred to it, and the old viaduct was retained for the use 
of foot passengers and cattle ; it is expected that it will prove sufficiently strong 
for these purposes for some years to come. 

The work was satisfactorily completed in December, 1910. 

fen it Pier and Harbour. 



Tralee and Dingle Railway . — In our Report for 1905-6 we stated that a grant, 
not to exceed £23,500, from the funds of the Ireland Development Grant had 
been sanctioned for the purpose of making improvements on this railway. The 
greater pari of the expenditure was incurred in works of deviation for the pur- 
pose of altering sharp and dangerous curves on the line. Smaller items of 
improvement in station houses, etc., and the provision of additional rolling 
stock were also comprised in the purposes of the grant. All the works have 
now been completed, and the line as improved has been passed for traffic by 
the Board of Trade, and was brought into use in the summer of 1910. Tt is 
believed that the benefits derived from the expenditure are much appreciated 
in the district served. 
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Returns and Reports. 

The following Returns have been furnished to other Departments or for 
presentation to Parliament: — 

(i.) Inspectors of Lunatic Asylums: Statement of Repayments, 1910-11, 
by Counties and County Boroughs in respect of Loans for Lunatic 
Asylum Buildings. 

(n.) Local Government Board: (a.) Return of outstanding balances of 
loans at 31st March, 1910, due by County Boroughs, Urban 
Districts, and Towns, for local taxation return; 

(&.) Summary of repayments of expenditure for Arterial Drainage, 

' Acts 26 and 27 Vic., and 29 and 30 Vic. ; 

(c.) Return of outstanding balances of loans at 1st November, 1910, 
due by Rural District Councils, in respect of loans under the 
Labourers Acts. 

(in.) National Debt Commissioners: Local Loans Fund — Particulars of 
advances, repayments, outstanding balances, etc., for year ending 
31st March, 19il. 

(iv.) Special Commissioner, Income Tax Department — Return of 
interest received in respect of Railway Loans for year to 31st 
March, 1910. 

(v.) Land Commission — Church Fund — Estimated repayments from 
1910-1911 to 1924-5. 

(vi.) Inspector of Reformatory and Industrial Schools — Return of out- 
standing balances of loans for Industrial Schools, etc., 1st 
January, 1911. 

Reports have been furnished to your Lordships during the year on the 
following Bills: — 

Great Northern Railway (Ireland) Bill. 

Sligo Corporation Bill. 

Belfast Corporation Bill. 

Rights of Way Bill. 

Sligo and Arigna Railway (Abandonment) Bill. 


We have the honour to be 

Your Lordships’ obedient Servants, 

GEORGE C. V. HOLMES. 
GEORGE A. STEVENSON 
PHILIP HANSON. 


HENRY WILLIAMS, 

Secretary. 
10th August, 1911. 
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APPENDICES. 


APPENDIX (A.) 

DETAILS OF VOTED SERVICES. 

The following represent the principal new works carried out or in course of 
erection during the year. In addition, however, many minor works were 
executed. 

Military Buildings. 

Royal Hospital . — A range of four plant houses heated by a hot water system 
has been erected in the gardens of the Master’s Quarters. 

Royal Hibernian Military School.— The back road through the grounds in the 
Institution has been entirely re-constructed, a kerb foot-path has been formed 
on one side and a wire fence erected between the road and the Recreation 
grounds. The whole forms a great improvement. 

Coastguard and Royal Naval Reserve Buildings. 

County Antrim. Whitehead Coastguard Station . — The sanitary system has 
been reconstructed. 

County Cork. Bere Island War Signal Station. — The erection of this building 
has not been commenced owing to the inability of the landlord to give a clear 
title to the site. 

County Cork. Galley Head War Signal Station.— The work, has not been 
commenced, because the site has not yet been secured, owing to a difficulty 
which has arisen in obtaining a good title. 

County Cork. T emplebreedy War Signal Station . — A new station with watch 
room and sleeping accommodation for officers and men has been erected and 
occupied. 

County Donegal. Bunbeg Wireless Telegraphy Station. — The site has only 
recently been acquired, and no progress with the work of building could be 
made within the financial year. 

County Dublin. Clontarf Coastguard Station. — The drainage has been 
improved and a new fence erected around the garden. 

County Dublin. Skerries Coastguard Station . — Some improvements have been 
made in the dwellinghouses at this Station, which was temporarily occupied 
by Customs Officers as a Custom House, but has now been re-opened for 
Coastguard purposes. 

County Sligo. Rosses Point Coastguard Station . — A heavy retaining wall 
forming the public road boundary of the station ground has been recon- 
structed. 

State and Official Residences. 

Dublin Castle. — New windows have replaced old ones in the Chapel Royal. 

Viceregal Lodge.— An electric lift has been provided which gives facilities for 
reaching the different floors. For the larger works carried out in preparation 
for the Royal Visit, see page 8. 

Civil Departments. 

Belfast Board of Trade Marine Department.— A new waitingroom has been 
provided. 
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Labour Exchanges. — Negotiations are being conducted for the renting and 
adaptation of premises for Labour Exchange purposes in Athlone, Cork, 
Drogheda, Dundalk, Galway, Kilkenny, Kingstown, Lisburn, Portadown, 
Sligo, Tralee, and Wexford. 

Department of Agriculture. National Library. — Additional accommodation 
in the basement for the storage of books has been provided. 

Department of Agriculture. National Museum. — New structures to serve as 
spirit and specimen stores, lavatories, etc., have been completed. 

Extensive alterations and improvements have been made in the electric 
lighting arrangements in the Art and Industrial and Natural History Sections. 
These will not only increase the lighting, but also reduce the cost. 

Department of Agriculture. Botanic Gardens. — Additional biick pits have 
been erected. 

Legal Departments. 

Irish Land Commission. — Additional lavatory accommodation, which had 
become necessary in consequence of the growth of the Department, has been 
provided; and direct thoroughfares between several branches of the Depart- 
ment have been formed, for the purpose of facilitating public business, by 
constructing connecting corridors at the rear of Nos. 23 and 24 Upper Merrion 
Street. Considerable storage accommodation has also been provided for 
deeds, records, books, etc., in the basement of the new building erected last 
year, at the rear of the offices of the Land Commission in Upper Merrion Street ; 
and the Mapping Department (Nos. 25 and 26 Upper Merrion Street) has been 
improved. No. 21 Upper Merrion Street was purchased and fitted up for the 
reception of the Church Property Department, which was transferred thereto 
from No. 5 Ely Place. The latter house is now occupied by portion of the staff 
of the Valuation Office. 

Dublin Metropolitan Police Buildings. Fitzgibbon Street Barrack and Station . — 
A contract has been entered into, and some progress made in the erection of the 
new buildings. 

Bessborough Barrack. — A Vartry water service has been provided at this 
building. 

Royal Irish Constabulary Buildings. Depot, Phoenix Park, Dublin. — The store 
for cloth required for the Constabulary uniforms has been extended to give 
increased accommodation for bales of cloth and the machinery used for testing 
purposes. 

Belfast. Musgrave Street. — A new private office for the District Inspector has 
been provided. 

Belfast. Mountpottinger and Cullingtree Road. — -The sanitary systems have 
been remodelled. 

Carrickmacross , County Monaghan. — The sanitary system has been remodelled 
and a bath room and lavatory have been provided. 

Carrick-on-Suir, County Tipperary. — A new scullery and sanitary accom- 
modation have been provided 

Dundrum Central Criminal Lunatic Asylum. — A new outfall sewer has been 
constructed in the Asylum Grounds and connected to the main intercepting 
sewer provided in the district by the local authorities. 

Public Education Buildings. 

Ballymena Model School. — The sanitary system has been remodelled and the 
gas service renewed throughout. 

Belfast Model School. — The girls’ large schoolroom has been divided into two 
classrooms by the erection of a folding partition. The plumbing has been 
renewed. 
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Carrickfergus Model School . — The sanitary system has been remodelled and 
connected with the new public sewer provided by the Local Authority. 

Galway Model School. — With the concurrence of your Lordships two rooms in 
this building have been given temporarily to the Governing Body of the Galway 
University College. The rooms have been fitted up by that Body as Chemical 
Laboratories. 

Lurgan Model School . — A folding partition has been erected in the boys’ large 
schoolroom so as to form two classrooms. 

Newry Model School . — The water supply has been improved by the erection of 
large tanks. 

National Schools . — During the year new schools have been erected by the 
Board at Curraheen, County Kerry; Bullsmouth and Saula, County Mayo; and 
Inishkeeragh, County Donegal. 

New schools are at present in course of erection by the Board at 
Lyracrompane and Maharees, County Kerry; Lettera, County Galway; 
Faughanvale, County Londonderry; Gorthaganny, County Roscommon; Kil- 
vine and Rathmorgan, County Mayo, and Tiernasligo, County Donegal. 

Works of improvement are being executed by the Board at Glounaguilla, 
County Kerry; and Dooagh, Dereens, and Dukinella, County Mayo. 

Royal Irish Academy . — The hot water heating system in operation in certain 
rooms only for some years has been extended throughout the building. Arrange- 
ments have been made for the proper housing and safe custody of the documents 
stored in the basement. 

Revenue Buildings. 

Dublin. Surveyor of Taxes . — Additional premises for the Surveyor of Taxes, 
have been rented at No. 4 Beresford Place, and additional storage accommoda- 
tion has been provided at the Custom House. 

Belfast. Surveyor of Taxes . — New offices for the Belfast No. 2 District have 
been provided. 

Inland Revenue. County Kerry, Fenit . — The new Custom House commenced 
towards the close of last year has now been completed and occupied. 

Postal and Telegraph. 

Dublin General Post Office. Princes Street Extension . — This work, particulars 
of which are given on page 50 of our Report for 1908-9, is approaching com- 
pletion. The engine-room has been refitted consequent on the substitution of 
electric for gas power. 

Belfast General Post Office . — Pair progress has been made with the new Parcel 
Post Extension, particulars of which are given on page 50 of our Report for 

Ditto. Public Telegraph Office. — A new and improved counter has been 
provided. 

County Antrim. Ballymena . — Plans of this Post Office have been prepared, 
but owing to delay in securing a suitable site the work of erection has not been 
commenced. 

County Carlow. Carlow . — The Postmaster’s residence over the public office 
has been vacated, and alterations are being made to render it suitable for 
official purposes. The Sorting Office on the ground floor is also being extended. 
Good progress has been made with the work. 

County Cork. Mallow Junction . — A contract was entered into for the supply 
of additional furniture, including Postmen’s Parcel and Registered Letter 
Tables, Gas Fittings, and other items, and the work was satisfactorily 
completed. 
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County Galway. Galway.- Considerable additions and improvements to the 
Public and Sorting Offices have been made, new furniture and fittings supplied 
and additional fire extinguishing appliances arranged for. The whole will 
shortly be completed. 

County Kildare. Curragh Camp.— A contract has been entered into for the 
extension of the present buildings to provide largely increased accommodation 
for the Postal staff. Substantial progress has been made with the work. 

County Londonderry. Londonderry .—The heating and ventilation of the 
Instrument Room and the Telegraph Messengers’ Room have been improved. 

County Londonderry. Coleraine.— The Public Office has been reconstructed 
and refitted. 

County Roscommon. Roscommon. — A contract was entered into for the erection 
of a new Post Office and a commencement made with the work. 

County Waterford. Waterford.— An extension to the main building at a cost 
of over £8,000 was commenced during the year. Good progress has so far been 
made. 

County Westmeath. Mullingar.— A new Telephone Room for Trunk Line 
working has been provided, and some improvements m the Public and Sorting 
Office have been effected. 

County Wexford. Enniscorthy .— Increased telephone space has been provided 
by building an additional room. 

Dublin Parks and Gardens. 

Phoenix Park. Band Stand.— A gas service has been laid on in order to admit 
of band performances in the evenings. 

Phoenix Park. Ladies’ Retiring Room. — Considerable extensions and 
improvements have been effected, providing increased sanitary accommodation 
for women and children. The lavatory arrangements have also been extended 
and improved. 

St. Stephen's Green Park.— New urinals have been provided. 

Royal Harbours. 

Remarks by the Harbour Masters on the Fishing Industry and Trade at the 
several Harbours will be found in Appendix D., pp. 37-41. 

Kingstown Harbour. County Dubligt— Submarine repairs to the harbour walls 
of the East and West Piers were continued, and further protection was given 
to the foundations of the Carlisle Pier. The footings of the walls at East and 
West ends of the Victoria Wharf were underpinned. 

The wharves, banquettes, steps, etc., were maintained in good order, and 
an improved trackway, with setts and steel plates for the cart wheels, was laid 
on the road to the Traders' Wharf to accommodate the heavy coal traffic. 
Fender piles were repaired and strengthened where necessary buoys and 
moorings overhauled and renewed, and upwards of 86,000 tons of material 
dredged from the Harbour bed and deposited at sea. 

Ilowth Harbour, County Dublin.— The piers, steps, roads, stores, etc., have 
been maintained in good order and condition . 

Dunmore East Harbour, County Waterford.— The pier, wharf, road, and har- 
bour works generally were maintained in good order and condition. 

Ardglass Harbour, County Down— The pier, wharf, steps i -cads ' W 

maintained in good order, and some excavation earned out m .bed of Harbour 
along the toe of the fish quay wharf for the accommodation of the vessels using 
the Harbour. 

Donaghadee Harbour, County Down— The piers, wharves, steps, roads, etc., 
wore maintained in good order. 
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Shannon Drainage. 

The sluices and works in connection have been kept in good order, but, owing 
to high water, little concreting qf the aprons could be carried out with any 
advantage. 

The gangway on the sluices at Tarmon, 92 ft. long, was renewed, and one of 
the accommodation bridges at Lough Allen re-sheeted. 

A pair of trestles for lifting the sluices and a flat bottom boat with hand 
dredging gear fitted — for use at the sluices — have been provided. 

River M'aigue Navigation . — The swivel bridge wharf and collector’s house have 
been kept in good repair. The total traffic for the year was 10 tons as against 
150 tons in the previous year. 


APPENDIX B. 

DETAILS OF NON-VOTED SERVICES. 

Arterial Drainage. 

5 and 6 Victoria, Cap. 89, &c., &c., &c. 

Memorials were received from persons interested in land adjacent to Akeragh 
liOugh, Co. Kerry, and at Curraghtown, Co. Meath, praying that proceedings 
might be taken under the Act 26 and 27 Vic., c. 88, for the purpose of having 
drainage districts constituted, and., after investigation, the Board framed 
Provisional Orders in both cases. The Bill confirming these Orders has been 
passed in the present Session of Parliament, and the loans to cover the 
expenditure in carrying out the works will be submitted for Treasury sanction 
in due course. 

Drainage Maintenance. 

29 & 30 Vic., Cap. 49, &c., &c. 

Rinn and Black River Drainage, Counties Leitrim and Longford. — An inspection 
was made in April of the portion of this district regarding which complaint 
had been made, as stated, in the Board’s last annual report, and the Trustees 
were notified of the work requiring to be done. After considerable delay 
assurances were received that the necessary works would be carried out by 
the Trustees early in the current year, and the complainant was so informed. 
The Trustees having been long in office, and there being vacancies from death 
and other causes, a meeting was called on 28th February, and a new body of 
Trustees appointed. 

Mulkear Drainage District, County Limerick. — A detailed inspection of the 
works in this district was made in the autumn, which did not disclose 
reasonable diligence on the part of the Drainage Board in carrying out the 
necessary clearing, and the Board decided to arrange for their Engineer to go 
over the district with the Drainage Board, and impress on them the necessity 
for more energetic action. As a result, the Board were able to defer further 
action on their part for the present. 

Fergus Drainage District, Counties Clare and Galway . — A loan was granted to 
the Trustees of this district to supplement the amount to be raised from the 
rates for its restoration. No favourable opportunity offered during the year 
for a complete inspection to decide how far the obligations of the Trustees had 
been met. 

Marine Works (Ireland) Act, 1902. 

The Boatslip at Renard Point, Valentia, Co. Kerry, was completed. 

The extension to the North Pier at Cleggan, County Galway, was practically 
completed during the financial year 1910-1911, but the responsibility for main- 
tenance of the works rests with the contractors until September, 1911, 
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The excavation of the silt from Liscannor Harbour, County Clare, which 
was in progress when the report for 1909-10 was prepared, was completed, 
upwards of 7,000 tons having been dredged and removed from the Harbour, 
and the excavation of the underlying rock was put m hand with the Board s 
rock-breaking dredger. , , .. , , , e 

This work was rendered difficult and costly owing to the great hardness ot 
the surface stone, which repeatedly fractured the points of the rock-breaker 
after they had been a short time in use. The work was brought to a close m 
the winter months, all the available funds having been exhausted. 

The works at Downies Bay, County Donegal, were completed. 

The pier at Gortnasate, County Donegal, which was practically completed 
in 1909 but on which some small items of work have since been carried 
out was finally certified by His Excellency the Lord Lieutenant on 28th Decem- 
ber last as completed, and the amount of the County Contribution m respect of 

lt Some small damage was reported to the Harbour Works at Cape Clear, 
County Cork, in December last, and arrangements made for its immediate 
repair. This was carried out before the close of the financial year. 

Piers and Harbours. 

Portstewart Harbour, County Londonderry .—The question of the improvement 
of this harbour, which has previously been under consideration, was again 
brought forward, and a scheme for the deepening of the outer harboui and the 
raisin^ of the North Wharf was before the Board at the close of the year, and 
has since been reported on to the Irish Government. 

Courtown Harbour, County W exford. — A proposal for the construction of a new 
pier at Courtown Harbour, County Wexford, was forwarded to the Board by 
the Irish Government, to whom a report on the subject was submitted m 
December last. 

Dinqle Harbour, County Kerry.— An application for a grant for the extension 
' of the pier and dredging was received and forwarded to the Development Com- 
missioners with a report thereon. 

Buncrana Pier, County Donegal— An application for an advance under Part L 
of the Development and Hoads Improvement Funds Act, 1909, m aid of the 
improvement of the Buncrana Pier and Harbour was received at the close oi 
the year. 

Sliao Harbour, County Sligo.— The work continued throughout the year, one 
of the principal items having been finished and two others being m an advanced 
stage at its close. It was intended to commence the work of rock excavation 
with the aid of the Board’s rock-breaking dredger Saxifrage as eaiiy as 
possible in the summer of 1811. 

Tralee and Fenit Pier and Harbour, County Kerry.— This work was satisfac- 
torily completed in the autumn, and the final payment under the grant was 
made shortly after the close of the year. 

Pickle Point Pier, HelmuUet County Mayo.- Further improvements at this 
Pier were under consideration during the year New mooring chains were 
provided; and it was decided to enlarge the goods store, to lay a metal trolley 
track alone the pier in substitution for the timber track previously existing, 
and to provide new trolleys for the pier traffic. These works were put m hand 
after the close of the year. 


Railways. 

Cork City Railways Act, 1905. A second instalment t of ! £8,333 6s_8d. 


the Grant of fiSw towards the undertaking of the Cork City Railways became 
due and was paid to the Great Western Hallway Company in February last. 

Tralee and Dinqle Light Railway Deviations.— The deviations of this Railway 
at Tonevane Camp, Glanmore, Lispole, and Tougher, were completed, and the 
Board of Trade sanctioned their use for passenger traffic subject to certain 
small stipulations, which have since been carried out. 
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Railways Clauses Consolidation Act. 

8 Vic., Cap. 20. 

A certificate of minimum dimensions of waterway was issued by the Board 
in the case of the reconstruction by the Great Northern Railway Company 
(Ireland) of the Camus Bridge over the River Mourne between Victoria Bridge 
and Sion Mills Stations on the Londonderry line. 

Shannon Navigation. 

The locks, lock gates, bridges, buildings, cranes, banks, towpaths, roads, 
wharves, jetties, piers, drains, fences, weirs, and floating plant generally were 
maintained in good order and condition and a quantity of 28,870 tons of 
material dredged during the year. 

There was a substantial increase in the traffic to the upper districts of the 
Shannon, which may be attributed to the facilities provided in the previous 
year. In breadstuff's the tonnage was almost doubled, having been 5,348 
against 2,880 in the previous year. 

The total tonnage carried during the year was 99,500, being an increase of 
6,487 over that for 1909-10. 

Royal Canal. 

Complaint was made to the Board of Control as to the closing of a culvert 
under the Canal by the Midland Great Western Railway Co. at Derrymore, 
County Westmeath, and the consequent flooding of land in the vicinity. After 
inspection and careful enquiry it was decided' not to press for the restoration of 
the culvert. 

Complaint was made to the Board of Control that great injury was caused 
by the opening of a sluice in time of heavy rain at Newdown, near Killucan, 
which allowed the water from the Canal to escape and flooded the district. 
On investigation the matter -was found to be one in which the Board had no 
power to intervene, and the applicants were so informed. 

IRELAND DEVELOPMENT GRANT. 

Steam Dredger “ Sisyphus. 5 ’ 

The dredger was engaged at Kingstown during the year, and was purchased 
by the Board from the Irish Government at its close. While dredging she 
lifted and deposited at se& upwards of 86,000 tons of material. 

Arbitrations under “ The Railways (Ireland) Acts ” (1851, 1860, 1864). 

14 & 15 Vic., c. 70; 23 & 24 Vic., c. 97; and 27 & 28 Vic., c. 71. 

Arbitration has been applied for in the following case : — 

Midland Great Western Railway Company. — Lands required for purposes 
authorised by the Midland Great Western Railway of Ireland Act, 1909. The 
appointment of the Arbitrator was made early in the current year. 

Inquiries into Tramway Projects. 

23 & 24 Vic., c. 152; 24 & 25 Vic., c. 102; 34 & 35 Vic., c. 114; 39 & 40 Vic., c. 65; 

44 & 45 Vic., c. 17; and 46 & 47 Vic., c. 43. 

An inquiry was held under these Acts during the year into the Giant’s 
Causeway, Portrush, and Bush Valley Railway Scheme, and the Board’s 
Statutory Report on its engineering merits was made in February, 1911. 

Land Improvement Act, 1864; Limited Owners’ Residences Acts, 1870, &c. 

27 & 28 Vic., c. 114; 34 & 35 Vic., c. 84; 40 &.41 Vic., c. 31, &c. 

No Provisional or Absolute Order has been made under these Acts during 
the year. 
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. APPENDIX (C). 

LOANS. 


CLASS (I).— LOANS SECURED ON UNDERTAKINGS. 

LABOURERS’ DWELLINGS IN TOWNS AND HOUSING OF THE 
WORKING CLASSES. 


Nos. 7, 8. and 18 in Abstract, p. 48. 

Labouring Classes’ Dwellings (Ireland) Act, 1866 (29 & 30 Vic c 44), and the 
Housing of the Working Classes (Ireland) Acts, 1890 to 1908, 53 A 54 
Vic., c. 70; 56 & 57 Vic., c. 33; 57 & 58 Vic., c. 55; 59 & 60 Vic., c. 11; 
and 8 Edward VII., c. 61. 

The amount of loans sanctioned under the Act of 1866 while it continued 
operative i.e. to the close of the year 1884-85, was £281,334. The number of 
dwellings erected was 3,416. The rate of interest charged was 4 per cent. 

During the year under report twenty-five applications, amounting in all to 
£113 608 have been received for loans under the Housing of the Working 
Classes (Ireland) Acts, 1890-1908. These applications were made by Urban 
District Councils and Town Commissioners under the Act of 1908. Wo applica- 
tion was received from any public company or private individual. I he loans 
sanctioned, 28 in number, representing £123,774, included 26 loans to local sani- 
tary authorities, amounting to £120,829, and 2 loans amounting to £2,945 to 
private individuals. The applications in these two cases had been presented 
before the commencement of the financial year. 

From the year 1866, when the first of these Acts was passed, to 31st March, 
1911, 483 loans, amounting to £1,380,311, have been sanctioned, and accom- 
modation has been provided for 12,850 families. 


1906- 1907, 

1907- 1908, 

1908- 1909, 

1909- 1910, 

1910- 1911, 


No. of Applications 
sanctioned. 

Amount Sanctioned. 

No. of families to 
be accommodated. 

13 

57,350 

511 

8 

19,500 

123 

4 

13,450 

185 

12 

45,370 

303 

28 

123,774 

757 


CLASS (II.)— LOANS SECURED ON RATES. 

Loans to County Councils, omitting those for Lunatic Asylums. 

No. 9 in Abstract, p. 48. 

The number of loans sought for the general purposes set forth in the Applica- 
tion of Enactments Order (Article 22) was twenty-five, and the amount applied 
for £54,698 10s. Od. Last year the applications numbered sixteen, and tlie 
total amount sought was £6,994 6s. 8d. Sixteen loans, representing £25,493, 
were sanctioned during the year. 

The applications included five, amounting to £23,667, in respect of contribu- 
tions on the part of the borough of Waterford and certain County Councils 
towards the construction of a new bridge over the Suir at Waterford the total 
cost of which is estimated at £71,000. The amount is to be provided by eight 
contributory bodies in proportions fixed by the Irish Government. 
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Lunatic Asylum Buildings, No. 16 in Abstract, p. 48. 

I'ive applications for loans, amounting to £6,500, have been received during 
the year. The applications numbered nine last year, and the amount sought 
was £17,799. Three loans, amounting to £4,350, were sanctioned during the 
year. ® 

Public Health Acts, Nos. 19 and 37 in Abstract, pp. 48 and 50. 

The loans sanctioned under the Public Health Act of 1878 numbered 49, and 
reached in amount £58, 580, as against the corresponding figures, 43 and £77,051, 
for the previous year. The following table contrasts the two years in detail : — 

1909-1910. 1910-191 i 

Purpose. 

Number of Amount. Number of Amount. 

Loans. Loans. 


Water Works, . . . . 14 £19,772 22 £29,155 

Sewerage, 11 41,141. 13 21,205 

Buildings, &c., .. .. 11 13,494 10 6,060 

Streets, &c., .... 7 2,644 4 2,160 


43 £77,051 49 £58,580 


The total amount of loans authorised for sanitary purposes since the passing 
of the Public Health Act, 1878, stood at £3,994,534 on the 31st March, 1911, 
and the total amount issued at £3,883,552. The distribution of the sum 
authorised amongst different sanitary purposes is as follows : — 

Water Works, ... ... ... ... £1,608,600 

Sewerage, ... ... ... 661,217 

Buildings, etc., ... ... ... ... 993,404 

Streets, etc., ... ... ... ... ... 731,313 

£3,994,534 

Labourers Acts, No. 21 in Abstract, p. 48. 

The Labourers (Ireland) Act, 1906, whch came into operation on the 1st 
November, 1906, transferred the administration of the loans under these Acts 
to the Land Commission. Up to the date of transfer the amount sanctioned 
from the commencement of the service was £3,626,493. 

The amount sanctioned for each province was as follows : — 

Munster, ... ... £1,714,361 

Leinster, ... ... ... ... 1,370,892 

Ulster, ... ... ... ... 456,028 

Connaught, ... ... ... ... 85,212 

£3,626,493 

The advances made under the Acts in 1910-1911, on account of loans sanc- 
tioned before the 1st November, 1906, amounted to £3,938, bringing the total 
advanced to £3,464,495. 

Dispensary Buildings, No. 22 in Abstract, p. 48. 

Seven applications for an aggregate sum of £5,670 were received within the 
year, as compared with five applications for a total sum of £4,925 last year. 
The sanctioned loans for the year numbered sis, and the amount sanctioned 
was £4,435. 
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Workhouse Buildings, No. 23 in Abstract, p. 48. 

The applications for loans for Workhouse Buildings were ten in number, and 
amounted to £16,736. The number of loans sought last, year was seven and 
the amount £18,375. The sanctioned loans for the year numbered ten, and the 
amount sanctioned was £16,260. 

Acquisition of Small Dwellings, No. 24 in Abstract, p. 48. 

Two applications for loans, amounting to £348 were presented during the 
year, and three, amounting to £635, received Treasury sanction. 

Technical Schools, No. 25 in Abstract, p. 48. 

Four applications were received during the year for loans, amounting to 
£6,480, for the purpose of building Technical Schools, and two loans amounting 
to £2,780 were sanctioned. 


CLASS (III.)— LOANS SECURED ON LANDS. 

This class comprises, id addition to loans made to tenants for purchase of 
their holdings, in accordance with the provisions of the Land Act of 1870 (under 
which no advances are now made), the following loans, having for their object 
the improvement of land : — 

(a.) Loans for Arterial Drainage under 5 and 6 Vie., e. 89. 
lb.) Loans for Arterial Drainage works under 26 & 27 Vic., 

Arterial Drainage works (29 & 30 Vie., e. 49). 

(c.) Loans to “ Owners” of lands for Improvements under 10 Vie., 


and loans made for the Maintenance of 
32, and amending Acts; and under 


see. 19 of the Laud Act of 1881 (44 & 45 Vic., c. 49). -U a . . 1R oi /aa t, 45 y; c 

Id ) Loans to Occupiers of lands for Improvements under sec. 31 of the Land Law Act, 1881 (44 & 45 V ., 
c. 49). 

Arterial Drainage. Nos. 26 7 6 and 42 in Abstract, Jj'p. 48 and 50. 

' From 1842 to' 1863 loans for Arterial Drainage were made under 5 & 6 Vic., 
C. 89: £2,082,052 was lent under this Statute, the greater part during and alter 
the Famine of 1849. Of this amount £1,207,582 was remitted and £874,447 
repaid. The amount of principal outstanding, £23, was written oft by the 
Public Works Loans Act, 1905. 

From 1863 loans for this purpose have been made under the Drainage a.nd 
Improvement of Lands Act (Ireland), 1863, 26 & 27 Vic., c. 88, and ^amending 
Acts. The entire amount of such loans up to 31st March, 1911, is £854,366, 
including £6,136 lent out of the Irish Church Fund. 

The amount advanced to 31st March, 1911, under 29 & 30 Vic., cap. 49, for 
Drainage Maintenance is £63,912. 

Land Loans Services. 

The following table gives (1) the number of applic^ons for to. an^the 
amounts issued under the Land Improvement Acts 10 Vic. , o. 32 13 & 14 V 1 ^ 
o IQ- 9Q & 30 Vic 'c 40 &c., No. 29 in Abstract, p. 50, in eacn year nom 
1847, when this service commenced, to 31 st March, 1911 ; (2) simi . principally 
tion as to loans, under sec. 31 of the Land Law Act of 1881 (made principally 
to tenants), from 1881 to 31st March, 1911. 

^raS^sares'as to the last-mentioned loans should, strictly speaking, come 
object. 
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Land Improvement Acts (10 Vic., c. 32, &c.), 

AND 



Land Law Act, 
1881. 


Amounts 

Issued. 


cations. 


( a ) Including Relief of Distress Loans. 


(b) Including Loans under 19th Section of the Land Law (Ireland) Act, 1881. 


Land Improvement 1 

Land Improvement | 

No. of 
cations. 

Amounts 

issued. 

No. of 
Applica- 

Amounts 

Issued. 


Land Improvement Acts, 10 Vic., c. 32, &c. 

The transactions under the Land Improvement Acts reached their lowest 
point in the number of applications in 1888-89. Since that year there has been 
a decided though not continuous increase. The number of applications 
received during the year 1910-11 was 912 under the Land Improvement Acts 
an increase of 113 as compared with the previous year. Of the applicants 562 
were purchasers under the Land Purchase Acts. 

The following particulars relate exclusively to loans under 10 Vic., c. 32 : 

Classification of loans under which works were commenced in 1910-1911 


Class of Work. 

No. of Loans 
| under which 
' works ere 

commenced. 

Amount 

Sanctioned. 

Average amount 
of each Loan. 

Drainage and other Works on Lands, 

5 

£ 

1,030 

£ 

Farm Buildings, . . 

569 

52,295 


Labourers’ Cottages 

4 

520 


Mixed Loans — including Buildings 
and Works on Lands, . . . I 

7 

2,205 

315 

Totals, . . . . : 

585 

56,050 

- 

General average per Loan, 

_ | 

— 

96 
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The following table shows the certified expenditure on the. various classes of 
work under loans completed during the year ending 31st March, 1911 •— 


Field Works, 

Farm Buildings, . 
Labourers’ Cottages, 
Scutch Mills, 
Planting for Shelter, 


4,353 5. 8 
60,097 IS 11 
1,496 15 2 


£66.252 14 10 

The following table gives the number of Land Improvement Joans made, and 
the sums issued in the several counties of Ireland up to the 31st March, 1911 : 
Schedule showing the Number of Loans and Amounts issued from 

commencement of Act. 


Province and County. 


i i Amounts issued 
to 31 Mar., 1910. 


I I.oans in j Amounts issued 
I year end- in year ending 
' ing 31 ! 31 March, 1911. 
Mar., ’ll. 


j Total No. 

of I.oans : Amounts issued 
jto 31 Mar., to 31 Mar., 1911. 
1911. I 


Leinster. 

Carlow, 

Dublin, 

Kildare, 
Kilkenny, 

King’s, , 
Longford, 

Louth, 

Meath, 

Queen’s, 
Westmeath, 
Wexford, 
Wicklow, 


Munster. 

Clare, . 

Cork, 

Kerry, 

Limerick, 
Tipperary, 
Waterford, 


Ulster. 

Antrim, 

Armagh, , 

Cavan, 

Donegal, 

Down, 

Fermanagh, 
Londonderry, 
Monaghan, 

Tyrone, 

Totals, 

Connaught. 
Galway, 

Leitrim, 

Mayo, 

Roscommon, 

Sligo, 


Totals, 

Grand Totals, 


292 
401 1 
485 
513 i 
317 
433 | 
134 
605 i 
526 j 
420 
613 
407 


£ I 

116,848 I 
109.181 I 
163,747 ! 
94,538 
78,858 I 
189,145 | 
50,031 
227,114 
177,404 | 
115,614 j 
158,111 1 
138,570 j 


10 

12 

26 

55 

8 

10 

4 


25 

30 

28 


£ 

1.083 
1,811 
2,520 • 
3,385 
1,063 
515 
976 
3,604 I 
1,432 
1,783 
2,532 
2,710 


302 ; 

413 1 

5:11 

568 

325 : 

443 

138 . 

637 

549 

445 

643 

435 


£ 

117.931 

110,992 

166,267 

97,923 

79,921 

189,660 

51,007 

230,718 

178,836 

117,397 

160,643 

141,280 


5,146 

1,619,161 , 

263 

23,414 5,409 

1,642,575 

630 

i 

184,149 

■ 18 : 

750' 648 

184,899 

2,124 

497,173 

53 

4,229 2,177 

501 .402 

1,069 

496,618 | 

22 i 

1,212 1,091 

497,830 


436,961 i 

103 

6,977 1,676 

443,938 

1,486 

275,464 ! 

136 

8,396 1,622 

283,860 

510 

112,678 : 

30 

3,644 , 540 

116,322 

7,392 

2,003,043 

362 

25,208 7,754 

2.028,251 

270 

141,789 

0 

43 270 

141,832 

24 ' 

23,818 

1 

55 25 ' 

23,873 

242 i 

58,207 

4 

118 246 

58,325 

351 

191,714 

3 

210 354 

191,924 

225 

108,787 

5 ’ 

432 230 

109,219 

290 

93,195 

5 

565 295 

93,760 


. 82.512 

8 , 

743 262 


134 

47,610 

0 • 

36 134 

47,646 

376 

154,809 

4 

481 380 

155,290 

2,166 

902,441 

30 

2,683 2,196 

905,124 


405,952 

16 

1,568 1 994 

407,520 


78,135 

ti 

324 240 




e 

311 562 

235,918 


239,738 

8 

823 574 

240,561 

330 

142,746 

5 

180 335 


2,664' 

1,102,178 

41 

3.206 2,705 

1 ,105,384 

17,368 

5,626,823 

696 

54,511 18,064 

5,681,334 
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Main and Thorough Drainage or other Field Works. 

The number of Land Improvement loans sanctioned for works of which 
thorough drainage or other field work forms .the principal part, since the 
commencement m 18 ii to the 31st March in this year, is 8,491, for £3 779 527 

ended* 31st ^Sch 1 ' m? ^ aggl ’ egate of £1 > 810 . were approved during ’the year 
Planting Trees. 

Since the passing of the Act 29 & 30 Vic., c. 40, under which advances are 
made for this purpose, 155 loans, amounting to £37,105, have been made, and 
of this number 5, for an aggregate of £2,130, were sanctioned for this purpose 
exclusively during the current year. F 


Farm Buildings. 

4 !? 1! ?i h w' Cl 8 - 38 ® 1 l °ans have been sanctioned since the passing of the 
Act, 13 and 14 Vic., c. 19, the amount being £1,779,120. This includes 675 
loans, for an aggregate of £65,925, approved during the past financial year. 

Dwellings for Agricultural Labourers. 

Ihe number of loans sanctioned since the passing of the Act 23 Vic c 19' 
flrst authorised them, is 986, for £401,794, of which 7, amounting to 
hi, 330, were approved m the year. 

Under section 19 of the Land Law (Ireland) Act, 1881, loans were made to 
tenant farmers who, pursuant to the injunctions of the Irish Land Commission 
and as a condition attached to the fixing of a “fair rent,” proceed to erect 
labourers dwellings on their holdings. Such tenants are deemed to be persons 
/? i T A a * loa ? be made under the Landed Property Improvement 
(Ireland Acts, for the improvement or building of dwellings for labourers, as 
it they were owners within the meaning of the Act 10 Vic., c 32 sec 7 No 
loan was sanctioned under the 19th section of the Land Law Act, within the 
+ ea <? iSf 8 w lst ^ arch > 1911 • Two hundred and sixty such loans, amounting 
to £15 ,2/o, have been sanctioned under the Act since it came into operation, 

^ ® 1111 ^ a teients issued amounting to £13,880. Operations under the 19 Sec 
°\ P 1 ® Land Law Act have however practically ceased owing to the legislation 
which empowers Local Authorities to borrow for the erection of Labourers’ 
Dwellings ; but loans are still made under the 31st section of that Act for this 
purpose : see Table of Expenditure under this section, p. 36. 

Loans to Tenants for Improvements of Holdings, or “ Land Law Loans/' 

Land Law (Ireland) Act, 1881, Section 31, No. 33 in Abstract, p. 50. 

a T hG ° f loai ) s ten ants for improvements are made under this 

A. C i i , number sanctioned during the year was 699, amounting to £42 690- 
the total of the sums issued during the year was £36,267. The total number 
ot loans sanctioned uncier the section from the date of the Act to 31st March, 
un, is 21,336. The aggregate of the amounts sanctioned is £1,668,492 and 
the instalments issued amount to £1,463,377. 

The number of applications for loans lodged during the year 1910-1911 was 
1,052, being an increase of 242 as compared with last year. Of this number 196 
were received from occupying owners who were disqualified bv some feature 
m their application from proceeding under the Land Improvement Act. 
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The following table gives the distribution by Counties of the sums issued for 
all classes of work under, the 31st Section of the Land Law (Ireland) Act, 1881, 
from the passing of the Act : — 

Schedule showing the Numbek of Loans sanctioned and Amounts issued 

up to the 31st Mabch, 1911. 

Number of Loans i Amounts Sanctioned. Total Issues. 


Province and 
County. 

To 31st 
March, 
1910. 

Year 

ending 

31st 

March, 

1911. 

Total 

dumber. 

To 31st 
1910. 

Year 

ending 

31st 

March, 

1911. 

Total 

tioned. 

To 31st 
March, 
1910. 

Year 
31st ° 
1911. ’ 

Total 

Issues. 

Leinster : 

Carlow, 

Dublin, 

Kildare, . 

Kilkenny, 

King’s, . 

Longford, 

Louth, 

Meath, 

Queen’s, . 

Westmeath, 

203 

14 

217 

£ 

19,930 

£ 

1,255 

£ 

21,185 

£ 

16,799 

£ 

896 

£ 

17,695 

281 

7 

288 

36,180 

735 

36,915 

32,934 

670 

33,604 

313 

14 

327 

41,905 

1,555 

43,460 

36,300 

1,150 

37,450 

562 

24 

586 

41,495 

1,480 

42,975 

35,940 

1,346 

37,286 

329 

16 

345 

28,975 

1,095 

30,070 

25,064 

521 

25,585 

389 

8 

397 

32,585 

380 

32,965 

28,806 

449 

29,255 

103 

3 

106 

13,315 

405 

13,720 

11,772 

388 

12,160 

424 

24 

448 

56,740 

1,780 

58,520 

50,429 

1,552 

51,981 

311 

24 

335 

27,015 

2,240 

29,255 

22,237 

1,555 

23,792 

461 

11 

472 

45,275 

1,005 

46,280 

38,924 

740 

39,664 




28,770 

1,820 

30,590 

26,142 

1,403 

27,545 

Wicklow, . 

338 

22 

360 

29,800 

1,230 

31,030 

26,178 

659 

26,837 

Totals, . 

4,073 

194 

4,267 

401,985 

14,980 

416,965 

351,525 

11,329 

362,854 

Munster : 










PWp 

959 

34 

993 

74,195 

1.810 

76,005 

64,629 

1,606 

66,235 


3,286 

65 

3,351 

264,530 

4,695 

269,225 

235,982 

3,924 

239,906 

Kerry, 

1,528 

10 

1,538 

106,555 

475 

107,030 

91,345 

463 

91,808 

2,319 

152 

2,471 

166,700 

7,280 

173,980 

147,177 

6,894 

154,071 

Tipperary, 

Waterford, 

2,130 

154 

2,284 

149,390 

8,560 

157,950 

134,771 

8,277 

143,048 

290 

14 

304 

22,555 

900 

23,455 

20,151 

490 

20,641 

Totals, . 

10,512 

429 

10,941 

783,925 

23,720 

807,645 

694,055 

21,654 

715,709 


Ulster : 

Antrim, 
Armagh, 
Cavan, 
Donegal, 
Down, 
Fermanagh, 
Londonderry, 
Monaghan, 
Tyrone, . 


149 

1 

150 

13,800 

60 

13,860 

! 12,508 ! 

60 

12,568 

134 

_ 

134 

8,435 

- 

8,435 

6,978 

95 

7,073 

769 

7 

776 

50,815 

340 

51,155 

43,312 

364 

43,676 

301 

4 

305 

22,142 

235 

22,377 

i 19,792 

165 

19,957 

153 

_ 

153 

13,345 

- 

13,345 

11,913 

216 

12,129 

292 

16 

| 308 

18,390 

710 

19,100 

15,769 

429 

16,198 

167 

2 

169 

: 126 

13,535 
9,500 
1 22,840 

180 

13,715 

9,500 

11,940 

6,777 

18,774 

150 

12,090 

6,777 

306 

1 

307 

50 

22,890 

55 

18,829 


Totals, . 

2,397 

31 

2,428 

172,802 

1,575 

174,377 

147,763 

1,534 

149,297 

Connaught : 
Galway, . 

731 

19 

750 

57,480 

1,065 

58,545 

50,250 

535 

50,785 

662 

5 

667 

40,895 

210 

41,105 

36,433 

213 

36,646 

Mayo, 

1,016 


1,017 

74,990 

100 

75,090 

65,068 

- 

65,068 

644 

7 

651 

49,855 

355 

50,210 

42,547 

523 

43,070 

Sligo, 

602 

13 

615 

43,870 

685 

44,555 

39,469 

479 

39,948 

Totals, . 

3,655 

45 

3,700 

267,090 

2,415 

269,505 

233,767 

1,750 

235,517 

Grand Totals, . 

20,637 

699 

21,336 

1,625,802 

42,690 

1,668,492 

1,427,110 

36,267 

1,463,377 
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The following statement classifies, under heading of the different purposes 
for which loans are made, the expenditure to 81st March, 1911, in cases where 
the works have been completed :• 



Amount Expended. 

1 lion of \\ oik. 




of Act to 

| 31st March, 1910. 

| 31st March, 1911. 

Total. 


£ s. d. 

j £ s. d. 

£ s. d. 

Drainage, Fencing, Farm Roads, and other Land 




Works, 

451,953 10 8 

1,862 16 5 

453,816 13 1 

Farm Houses and Offices, ... ... ! 

1,040,689 11 10 

40,706 6 9 

1,081,395 18 7 

Labourers’ Cottages, 19th section, 

10,152 13 10 

- 

10,152 13 10 

Labourers’ Cottages, 31st section, 

20,027 0 2 

- 

20,027 0 2 

Scutch Mills for Flax, ... 

698 13 6 


698 13 6 


1,523,521 16 0 

42,069 3 2 

1,565,590 19 2 


The number of loans in which the amounts sanctioned have been expended 
and the works certified as completed on the 31st March, 1911, is 18,844. 

Class (IV.) — Miscellaneous Loans. 

Glebe Loans, No. 88 in Abstract, p. 50. 

Twenty-four applications for loans, amounting to £12,610 13s. 4d were 
+n C -? 7 V ??^ dl ia 1I ? g the com P ared with seventeen applications, amounting 

amoun^fs 4q yea Th nu “ b “ of loans sanctioned was sixteen, and thf 
amount £8 !,549. The issues for the year amounted to £6,708. Since the 

passing of the first Act, m 1870, 1,949 applications have been received The 
following is an abstract of loans sanctioned on which issues were made whollv 
t0 i the 3 ^ st Ma J ch) 1911) and in respect of Which a total sum of 

£695.281 has been advanced : — 


Denomination. 

No. 

Amount. 

Roman Catholic, 

992 


Church of Ireland, 

322 


Presbyterian, 

231 1 


Wesleyan and others, 

105 
' | 

33,569 


national School Teachers' Residences, No. 35 in Abstract, p. 50. 

Thirty applications for loans, amounting to £6,785 were received during the 
year, and twenty-six loans amounting to £6,259 2s. 6d. were sanctioned. Last 
year there were thirty applications, amounting to £6,889 2s. Od. The amount 
actually advanced m the year was £7,004 12s. 6d. The total advances for loans 
™' Ia ; ss th ? passing of the Act to the 31st March, 1911, amounted to 
£277,844 Is. 0d., and the total number of sanctioned loans was 1,328. 

National Schools and Training Colleges, No. 36 in Abstract, p. 50. 

1 hree applications amounting to £400 were received within the year Last 
year three applications were received for a total sum of £820 Three loans 
amounting to £400, were sanctioned in the year. The loans dealt with related 
to National Schools only. 
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Class (V.,)— Irish Chdbch Fond Loans. 

No loan or advance under previous loans was made from this fund during 

th Out of £1,269,933 advanced from the Irish Church Fund under the Relief of 
Distress Act of 1880 £1 074,188 has been repaid, £46,840 has been remitted, 
?nd of the balance%l4i905) outstanding, £132,847 is not yet due, £6,839 is 
regarded as irrecoverable, and £9,219 is m arrear. n , 

The rate of interest on these loans is 1 per cent hut borrowers i are ] allowed 
to redeem their principal liabilities on the basis of 3 per cent, inteiest. The 
principal cancelled by such redemptions now amounts to £27,(64, including 
£604 in the present year. 

APPENDIX (D.). 

REPORTS FROM HARBOUR MASTERS. 

Donaghadf.e Harbour, County Down. 

Return showing the Harbour Service for the Twelve Months ended 31st March, 



Coal. 

Other goods. 

Month. 

No. of 
Tons. 

No. of 
Vessels. 

Tons 

Register. 

No. of No. of 

Tons. Vessels. 

Tons 

Register. 

1910. 

April, 

May, 

June, 

July, 

August, 

September, 

1,625 

1.380 

1,183 

1,255 

2,140 

1,310 

9 

6 

6 

11 

442 

390 

357 

345 

600 

398 

415 

Nil Nil 

Nil 

November, 

December, 

1911. 

January, 

February, 

2*090 

1,825 

1,445 

1,660 

1,790 

10 

8 

i 

8 

527 

431 

368 

446 

457 



Total, . . 

19,168 

94 

5,176 




The following table shows the total number and tonnage of vessels entering 
the^ arbour ' dur in g the year ended 31st March, 1911, as compared with the 


previous year 


Description. 

| 

No. 

Tonnage. 

No. 

Tonnage. 

Trading Vessels, . . ■ • • • 

Windbound, Stress of Weather, &c., 

Yachts, 

Fishing Boats, 

88 

72 

47 

1,261 

5,183 

1,632 

488 

2,971 

94 

47 

57 

946 

5,176 

968 

928 

2,838 

Total, . • 

1,468 

10,274 

1,144 

9,910 


The boa ir ^ ^toTfished out of this Harbour tor the past year caught 
1 500 score of fish ; the amount of money realised was £641 15s. Od. 
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Th e Belfast and County Down Railway steamer made seven calls. It landed 
on the pier about 430 passengers, and took about the same number away. 

Kingstown Harbour, County Dublin. 

For the past twelve months there is nothing of an exceptional nature to report. 
The fairway has been kept clear for, the Mail and London and North-Western 
Company’s steamers. 

There have been few gales of wind during the last winter. 

The harbour has been used as a harbour of refuge bjr a less number of 
. steamers and sailing vessels than last year, but the tonnage of the sailinv 
vessels shews a slight increase. No casualties of any importance occurred. * 
Return of Fishing for Year ended 31st March, 1911. 


Month. 

Hei rings, 
No. of 
hundreds.* 

Other 

Fish. 

Quantity. 


1910. 

April 


Cwt. 

185 

£ s. d. 
252 0 0 

May 

- 

205 

310 0 0 

June 

6 

131 

239 15 0 

July 

39 

92 

156 10 0 

August 

34 

146 

267 0 0 

September 

5 

179 

310 0 0 

October ... 

- 

178 

253 7 0 

November 

39 

301 

465 15 0 

December 

33 

245 

366 0 0 

1911. 




January ... 

_ 

164 

226 0 0 

February 

- 

265 

.364 0 0 

March ... 

- 

139 

184 0 0 

Totals 

156 

2,230 

3,394 7 0 


* About 500 weigh 1 cwt. 


Goods. 

Tons. 

Goods. 

Tons. 

Coal and Coke 
Stone 

Lead Ore ... ... .. j 

80,174 

409 

550 

Sleepers 

Iron rails and chairs 

1,305 

2,423 


uiu.N ui wjniiage ctnu immuer or ves 

during the year ended 31st March, 1911 



Trading Vessels loading 
or discharging cargo. 

Vessels entering Ha 
for shelter, bunker 
orders, &c. 


Steam. 

Sailing. 

Steam. 

Sai 


No. 

Tons. 

No. Tons. 

No 

j Tons. 

No. 

1910. 

18 

2,846 


4 

( 525 

22 

May, 



— — 




June, 

10 

2,427 

— 1 




July, 

15 

3.777 

— — 




August. . 

19 

3,222 

1 24 




September, 

20 

3,012 

1 35 




October, . 

17 

2.205 

-- ' — 

8 



November, 

19 

3.410 

— . 




December, 

14 

2,290 

— — 

17 

7,473 

20 

1911. 







J anuary, 

22 

2.932 

— 

10 



Februarv, 

16 

1.967 

— — 

6 



March, . 

10 

1,998 

1 55 

9 

1,667 

26 : 

Totals, 

208 

32,608 

3 114 

86 

25,216 

231 j I 


3,098 

1,779 

1,82(1 


— 


— 


r~ — 



Yachts visiting the 
Harbour'. 

War 

Department 

Steam, 

Sailing. 

Vessels. 

No. 

Tons. 

No. 

Tons. 

No. 

Tons. 

2 

188 

5 

218 

3 

1,196 

1 

273 

14 

648 

5 


12 

1,259 

40 

1,161 

— 


5 

573 

17 

705 

2 

1,221 

15 

2,887 

6 

400 

1 

416 


491 

6 

189 



2 

258 

— 

— 





— 





1 

207 

1 

15 

- 

- 

1 

386 

_ 




• — 

— 

— 

— 

6 

3,605 

~ 

— 


— 

3 

4,160 

43 

6,522 

89 

3,336 

35 

22,958 


Note. — In addition to the above the following vessels regularly use the Harbour • 

4 M f SwfniJ! ^r lcrs a, l d ° tl ’ er V6 i sels fishin ? from the Harbour, 120 smaller craft, 2 Pilot boats, 
SO^Mhfe 5 ^ steamers - 1 ^hery Department steamer, 4 London and North Western steamers. 
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Howth Harbour. 

The imports for the past year were: — Coal, 5,379 tons; salt, 418 tons; dressed 
stones, 112 tons. The imports of coal show an increase of 1,011 tons as com- 
pared with last year, and salt an increase of 250 tons. The exports during the 
year consisted of 1,984 barrels of pickled herrings. 

The hook line fishing resulted in takes for the year amounting to 5,758 cleeves, 
realising £4,525 14s., being an average of 15s. 8^d. per cleeve. There was a 
falling off of 1,059 cleeves as compared with last year, and the amount realised 
was less by £1,063 0s. Od. A cleeve may be taken as representing about 10 stone 
weight. 

The decline in this fishing appears to be attributable to three causes, namely, 
(1). the temporary abandonment of hook line fishing in favour of the fishing for 
herring, which generally lasts for one-third of the year ; (2) the laying up of 
several boats for some months, either for repairs or for want of crews to man 
them, and also the occasional absence of a boat when taking part in the spring 
mackerel fishing at Kinsale or Baltimore ; (3) the frequent spells of bad weather 
during the winter months when fishing is rendered impossible. . 

Herring fishing.— 26,895 mease of herrings were landed, the price realised 
being £16,747 8s. 0d., an average of 12s. 5Jd. per mease. The figures for the 
previous year were 21,892 mease, value £11,205 2s. 0d., average price per 
mease 10s. 2fd. The fishing commenced about the last week in June, and 
ceased about the first week in October. 107 boats were employed, as against 
90 last year; they included 56 Irish, 25 Scotch, 23 Cornish, and 3 Manx boats. 
A mease of herrings consists of 635 fish. 


The result of this fishing was most satisfactory, the catches exceeding those 
of the previous year by 5,003 mease, while the prices during the season may be 
considered good, the average price per mease being, as above shown, 12s. 5£d., 
an increase of 2s. 2^d. on that obtained last year. As in previous years, the 
fish were of a good quality, especially in the months of July and 
August, and were greatly sought by persons buying for curing purposes. In 
addition to the usual local buyers twenty other buyers attended during the 
season from various markets, including Liverpool, Plymouth, St, Ives, Dublin 
Waterford, Arklow, Limerick, Galway, Londonderry, etc. A noticeable and 
interesting feature of the fishing during the year was the introduction of several 
motor fishing boats, the utility and advantage of which were frequently demon- 
strated during calms and light winds. Two of these boats belonged to Howth, 
three came from St. Ives, and five from Arklow. Later in the season the motor 
boats were supplemented by about 24 Scotch steam drifters, and together they 
mav be said to have contributed largely to a successful season. In addition to 
the'' above, 73 other boats of the ordinary sailing type took part m the fishing, 
bringing the total fleet engaged to 107 boats, manned by approximately 800 men 
and boys. 


The herring curing industry was revived last season after a lapse of many 
vears A smoke curing house was brought into requisition early m the season, 
and with a staff of eight girls and other assistants the kipper curing was begun 
and continued satisfactorily until the conclusion of the fishing The output of 
kionered herrings was 10,000 boxes, each containing 25 pairs, sold at 2s. bd. per 
box P the amount realised being £1,250. The owner of the curing house also 
ruckled 200 barrels of 720 fish each, the sale price of which may be taken at £2 
per barrel. Another curer pickled 160 similar barrels of fish. 
ntents were for the principal English and Irish markets. Apart from the abovo, 
SSS amointinito 1,984 barrels were despatched by another curer to 
foreign markets, including America, Norway, and Russia. 
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. Tf 16 fo p°'ying : table shows the number and tonnage of vessels entering the 
year 0 ” durlng the y ear ended 31st March, 1911, as compared with the previous 


Description. 

1909-10. 

' 1910-11. 

No. 

Tonnage. 

No. 

Tonnage. 

Cargo vessels. 

Passenger boats, 

Windbound, &c., 

Fish Carrying, 

Yachts, 

Fishing boats, 

Totals, 

45 

44 

3 

4 
24 

146 

4,097 

2,420 

169 

384 

206 

2,558 

31 

Nil 

5 

4 

30 

163 

1,969 
Nil 
252 
619 
.226 
4,263 1 

266 

9,834 

233 

7,329 


Dunmore East Harbour. 

There was spring, autumn, and winter herring fishing here this wear com 
mencing on the 10th May, 10th September, and 24th December, and terminat- 
“ B , 011 * he 6tl1 July, 26th October, and 9th January, respectively. The spring 
and autumn fishing were comparative failures, but the short winter fishing 
was fairly successful and the quality of the herrings was good. ® 

, T he im P ort 01 coal was 2 > 078 tons . being an increase of 191 tons over that of 
icist year. 

The other imports were Salt, 233 tons; sawn boards, 10 tons; agricultural 

produce, 4 tons; artificial manure, 6 tons; and gravel, 34 tons. g 

The exports were 20 tons of oats. 

Return showing the Harbour Service for the Twelve months ending 31st 
March, 1911. 

1 186 i tons g: ~ T ° nnaSe ent6ring the harbour t0 discharge or load, 48 vessels, 
Cargo vessels entering the harbour for shelter :— 1 vessel, 79 tons. 

Manx hi 4f Irish- tX^*** 1 ® ° ff ^ ha ' rbour: - 10 English, 48 Scotch, 20 

Fishing boats entering for shelter: — 33 English, 4 Manx, 13 Irish; total, 50. 
lug boats and yachts entering for shelter: — Tug boats, 6; yachts, 10; total, 16. 

Fish captured and P^ce:— Herrings, 4,246 crans (about 7,000 mease*), at 18s. 
10d. per cran; total, £3,998 6s. 4d. 

Irawl and other fish: — 614 cwt., at 8s. Id. per cwt. ; total, £248 3s. 2d. 


Ardglass Harbour, Co. Down. 

, Tll ^ rri ^ fl ! h i n ? com “? nced ?n ls ‘ May, 1910, and finished on ISth Octo- 
ber, 1910. The total quantity captured during this period was 28 470 mease * 
or 1,868 mease less than in 1909, -whilst the money realised was £14 958 10s 6d' 
as compared with £15,138 18s. 6d, in 1909. The presence of more curers led to 
better prices, the average per mease being 10s. 6d., as against 9s. lid last vear 
so that the fishing was regarded as successful. J 

*A mease of heVring consist of 635 fish. 
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The number of boats taking part in the fishing were 8 Scotch, 37 Irish, 4 
Manx. 

The mackerel captured during the season were, as last year, few and very * 
small. 

There was very little line fishing or trawling during the winter. 


Return showing the Shipping of all kinds to and from the Port of Ardglass for 
the year ending 31st March, 1911. 


Imports. 


No. of sailing 

No. of steamers. 

Registered 

Cargo. 

vessels. 


tonnage. 

Tons. 

Goods. 

1 

1 

79 

168 


Salt 

2 

13 

954 

2,050 


Coal 


Exports. 


No. of sailing 

No. of steamers. 

Registered 

Cargo. 

vessels. 


tonnage. 

Tons. 

Goods. 

- 

22 

1,730 

4,045 


Potatoes. 

— 

2 

728 

520 


Herrings in barrels. 
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APPENDIX (E). 


NATIONAL AND ANCIENT MONUMENTS. 

Irish Church Act, .1869, 32 & 33 Vic., c. 42; Ancient Monuments Protection Act 
1882, 45 & 46 Vic., c. 73; Ancient Monuments Protection Act, 1892, 55 & 56 
Vic., c. 46. 

During the past year works of repair and protection, varying in character 
and! extent, have been, carried out at the following 25 groups of structures 
vested in the Board under the Irish Church Act : — 

Ruins on Devenish Island, County Fermanagh. 

Glendalough and Aghowle, County Wicklow. 

Donaghmore Church and Round Tower, County Meath. 

St. Columba’s House, Kells, County Meath. 

Newtown Abbey, Trim, County Meath 
Kilconnell Abbey, County Galway. 

Aran Islands, County Galway. 

Dysert Church, County Limerick. 

Mungret Church, County Limerick. 

Kilmallock Abbey, County Limerick. 

Mona Incha, County Tipperary. 

Clare Island, County Mayo. 

Meelick Round Tower, County Mayo. 

St. Mullin’s, County Carlow. 

Timahoe Church and Round Tower, Queen’s County. 

Quin Abbey, County Clare. 

Knocktopher Church, County Kilkenny. 

St. Francis Abbey, Kilkenny, County Kilkenny. 

Jerpoint Abbey, County Kilkenny. 

Ferns Church and Monastery, County Wexford. 

Sligo Abbey, County Sligo. 

Castledermot Abbey, County Kildare. 

Donegal Abbey, County Donegal. 

Kilcrea Abbey, County Cork. 

Rattoo Church and Round Tower, County Kerry. 

The following structures vested under the Ancient Monuments Acts of 1882 
and 1892 have also been repaired : — 

Athenry Abbey, County Galway. 

Dingle Promontory and Glenfahan, County Kerry. 

Staigue Fort, County Kerry. 

Dowth and Newgrange Mounds, County Meath. 

Yellow Steeple, Trim, County Meath. 

Dunbrody Abbey, County Wexford. 

Ennis Abbey, County Clare. 

Killone Abbey, County Clare. 

Grey Abbey, County Down. 

Grianan of Ail'each, County Donegal. 

French Church, Waterford, County Waterford. 

Kilcrea Abbey, County Cork. 

Murrisk Abbey, County Mayo. 

Mellifont Abbey, County Louth. 

Roscommon Castle, County Roscommon. 

St. Dominick’s Abbey, Cashel, County Tipperary. 

St. Mary’s Church, Gowran, County Kilkenny. 
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The work executed at the ruins vested under the Irish Church Act comprised 
essential repairs, chiefly of a minor character, and the making good the 
ravages caused by growths of ivy.- These structures are all ecclesiastical 
foundations. 

At Quin Abbey, a Franciscan foundation of the 13th centpry, built on the 
site of an Anglo-Norman fortress, extensive repairs were carried out. The 
upper portion of the winding stairs and the north-east quoin of the central 
tower were repaired, and the masonry of the north parapet wall secured. 
The north wall of the range of domestic buildings was underpinned, and the 
quoins and masonry, for a height of 8 feet 6 inches, where loose, were reset. 
A lightning conductor has been attached to the tower. The height of this 
tower is 85 feet 1 inch from nave floor to pinnacle. 

The work commenced at Ferns last year at the Augustinian Abbey, St. 
Peter’s Church and the ruined Chancel of the Ancient Cathedral was carried 
on to completion. These ruins were illustrated and described in the Board’s 
Report for last year, and with Ferns was included the Abbey of Dunbrody, 
both being in County Wexford. Dunbrody was vested under the Ancient 
Monuments Act, and the cost of the completion of the repairs was provided 
under the Acts of 1882 and 1892. 

At Glendalough, the Ancient Church popularly known as St. Kevin’s 
Kitchen, which has a stone roofed chamber over with an upper croft sur- 
mounted by a round tower of small dimensions, was repaired owing to 
the moisture after rain coming through the joints. Similar work was found 
to be necessary at the stone roofed structure at Kells called St. Columba’s 
House. 

Repairs were carried out at St. Mullin’s, County Carlow, where there is a 
group of early churches. The damage caused by a growth of ivy was made 
good, and the stones of the sedilia of the larger Church were recovered and 
reset in their original position. 

The condition of the Abbey in the town of Sligo is not satisfactory, inasmuch 
as it is situate in a badly kept graveyard, and there are graves and neglected 
tombs in the interior. The Board’s functions are limited to the care of the 
fabric of the Abbey. Some minor repairs have been put in hands, but more 
extensive work will be necessary, including the removal of trees which are 
injuring the walls of the structure. The jointing of the piers of the nave arcade 
will receive attention. 

The Franciscan Abbey at Castledermot has been repaired, and the south 
wall of the nave, weakened by the original passage formed in the thickness 
of the wall, required to be secured, but the window at this point is so insecure 
that it will have to be taken down and the stones replaced in their original 
position. 

Of the structures and groups of structures vested under the Ancient 
Monuments Acts, seventeen have received repairs. Of these the Church of 
St. Mary, Gowran, which was vested in the Board last year, claimed first 
attention, as the tower was in a dangerous condition, its south face showing 
a rent or crack from top to bottom, in some places 5 % inches in width, 
extending throughout the thickness of the original wall. The west gable was 
also in a precarious state, but it has been preserved for its full height and 
saved from threatened collapse of the masonry. The tops of the walls have 
been secured and other initial work completed pending funds being availalDle to 
permit of some additional necessary work being carried out. The foundation is 
ascribed to the 12th century, but the existing nave, aisles and lower portions 
of the tower are 13th century, with alterations of 14th century. Gowran was 
a possession of the Butlers from the Anglo-Norman invasion until 1700. 
James, first Earl of Ormonde, was buried in the Church A.D. 1387, also the 
third Earl, who died in 1'405. Although vested under the Ancient Monuments 
Act of 1892 the cost of the work was provided out of the funds of the Irish 
Church Act. 

The “ Yellow Steeple ”, at Trim, which is the local name of the tower of 
the Church of St. Mary there, has been repaired by securing the top courses 
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of masonry in the upper portion of the tower. These stones were loose, and 
some of them had fallen, as mentioned in last year’s report. Scaffolding was 
erected to the summit of the tower and all loose masonry was secured, the 
cut stone work of the large window on the east side and the loose quoins on 
the south-east angle of the tower were firmly reset in position and the pointing 
of the open joints of the masonry was completed. 

During the past year, under the operations of Section 14 of the Irish Land 
Act of 1903, the Estates Commissioners have referred a number of structures 
for the consideration of the Board with a view to the possible vesting of them 
as Ancient Monuments. Most of them had not sufficient general interest to 
justify the Board in accepting them, although in most cases their local interest 
was such as would have rendered them well worthy of preservation by the local 
authorities. 

St. Patrick’s Chapel, a stone roofed structure at Ardrass in County Kildare, 
has been taken over by the County Council, and it is understood that the Cork 
Council are willing to accept for vesting all the ruins offered in that County, 
but only a very few of the County Councils have hitherto been disposed to 
exercise the powers conferred on them for the preservation of Ancient Monu- 
ments in Ireland. 

The Board had accepted, at the end of the year, the Cromlech at Matthews- 
town, County Waterford, and also Callinafercy Rath, County Kerry, each of 
which possessed features of great interest not usually met with in similar 
structures. 

Two structures offered by private owners for vesting in the Board, viz. 

Inch Abbey, County Down, and 

Kilcooley Abbey, County Tipperary, have been accepted. 

The Abbey at Inch is a Cistercian foundation of 1180, erected by De Courcy. 
It has the choir walls standing, with the three-light east window and a pair 
of side windows in the north and south walls of the choir in a comparatively 
good state of preservation. The walls of the north and south transepts with 
their side chapels, four in number, are standing, but the central tower and 
the walls of nave and side aisles have fallen, and only the traces of the 
foundations remain. Portions of the east wall of the chapter house and sacristy 
range of buildings remain standing. The owner is Mr. R. P. Percival-Maxweli, 
D.L., and the offer for vesting has been accepted. 

Kilcooley Abbey is another Cistercian foundation, of the date of A.D. 1200, 
the same year as the foundation of the Abbey of Corcomroe. Both of these are 
of the minor class of Cistercian Abbeys. ‘ They were founded by Donagh 
O’Brien, the successor of Donald, King of North Munster. Kilcooley was 
granted to Thomas, Earl of Ormonde when the Monasteries were suppressed. 
It consists of a nave without side aisles, choir, tower and north and 
south transepts, and each of the transepts contains two side chapels. 
There is a range of the usual conventual buildings along the east side of the 
cloister garth and another range along the south side. There is a very good 
east window with six lights and a tracery head. The owner is Mr. T. 
Brabazdn Ponsonby, D.L., whose offer of vesting has been accepted. 
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APPENDIX F. — Statement shewing the Loans made by the Board of Works 
to aid in the Construction of Railways under the Act 1 & 2 Wm. IV. , cap. 33. 
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APPENDIX (F) TO SEVENTY-NINTH REPORT OF THE [1910-1911. 

Appendix F. — Statement showing the Loans made by the Board of Works to Aid in the 


Railway. 

Amount Advanced 

Principal 
Outstanding: 
31st March, 1910. 

Principal 
Outstanding. 
31st March, 1911 


£ s. d. 

£ s. d. 

£ s. d 

Ballymena, Cushendall and 

27,700 0 0 

, — 

— 

Redbay. 




Ballycastle, . 

(a) 20,000 0 0 

— 

- ~ 

Ballymena and Larne, 

44,300 0 0 

- 

- 

[ 

(b) 30,000 0 0 

- 

- 

Clara and Banagher, 





(c) 28, §46 0 0 

15,116 16 7 

14,29 0 2 1 

Clonakilty Extension, 

20,000 0 0 

- 

- 

Cork and Bandon (Bantry 

35,000 0 0 



Extension). 




( 

112,200 0 0 

— 

— 

Dublin to Kingstown, < 





25,000 0 0 

— 

— 

Dublin and Lucan . 

10,000 0 0 

- 

- 

Derry Central, 

(d) 100,000 0 0 



r'7' 

(e) 40,000 0 0 



Donegal, . . < 




1 

12,500 0 0 

— 

— 

Draperstown, 

(/) 15,000 0 0 

- 

- 

Giant’s Causeway, Portrusl 

(7) 10,000 0 0 



and Bush Valley, 




Hen Valley, . 

40,000 0 0 



Limavady and Dungiven, 

(h) 19,601 0 0 

— 

— 


50,000 0 0 

49,522 15 3 

49,522 15 

Letterkenny, . . •! 




i 

(i) 35,000 0 0 

18,139 11 1 

17,097* 14 

Sligo, Leitrim and Northerr 

99,625 0 0 

_ 


Counties. 




Sligo and Ballagkadereen, 

13,300 0 0 

— 

— 


(a) Board’s interest sold. Bal- 
ance £8,000 remitted by 
Public Works Loans Act, 
1897. 

( b ) The purchase of the line by 
the Great Southern and 
Western Company was com- 
pleted during the year 1896-7. 
The balance outstanding, 
£25,000, was remitted by the 
Public Works Loans Act, 
1897. 

(c) The repayment of this loan 
is guaranteed by the Barony 
of Garrycastle, King’s Co., 
under the Relief of Distress 
Amendment Act, 1880. 


(i d ) Board’s interest sold to Bel- 
fast and Northern Counties 
Railway Company — Purchase 
Money, £85,000, paid 20th 
September, 1901. The bal- 
ance, £15,000, was remitted 
by the Public Works Loans 
Act, 1902. 

(e) For West Donegal Line. 


(/) Line sold for £2,000. Bal- 
ance, £13,000, remitted by 
the Public Works Loans 
Act, 1896. 

(g) The Board’s charge was as- 
signed and the purchase money, 
£6,500 was lodged in May, 1897. 
This sum, together with £225 
previously received, left a balance 
of £3,275, which was remitted by 
the Public Works Loans Act, 
1897. 

(It) Board’s interest sold for 
£2,000 to the Midland Rail- 
way of England ; the balance, 
£17,601, was remitted by the 
Public Works Loans Act, 
1908. 

(i) The repayment of this Loan 
is guaranteed by certain 
Baronies in the Counties of 
Donegal and Londonderry 
under the Relief of Distress 
Amendment Act, 1880. 
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Construction of Railways under the Act 1 & 2 Wm. IV., cap. 

33. 

Railway. 

Amount Advanced. 

Principal 
Outstanding. 
31st March, 1910. 

Principal 
Outstanding. 
31st March, 1911. 

Southern, 

£ s. d. 
56,184 17 5 

£ s. d. 
54,693 17 5 

£ s. d. 
54,693 17 5 

Ulster, 

20,000 0 0 


- 

Waterford, Dungarvan and 
Lismore. 

(j) 93,270 16 8 



Waterford and Wexford, . 

(k) 53,000 0 0 




• 



Cavan, Leitrim and Ros- 
common. 

Clogher Valley, 

66,000 0 0 
44,000 0 0 

- 

- 4 

Cork and Muskerry, 

18,700 0 0 

- 

- 

Donegal (West Donegal 
Light Railway). . 

West Clare, . 

(l) 7,000 0 0 
54,400 0 0 

- 

- 

Cork, Blackrock & Passage 
(Crosshaven Extension). 

65,000 0 0 

65,000 0 0 

65,000 0 0 

*1,265,127 14 1 

202,473 0 4 

200,604 10 2 


(j) Board’s interest sold to the 
Fishguard and Rosslare Rail- 
ways and Harbours Com- 
pany — Purchase Money, 
£93,000, paid 1st November, 
1901. This amount, together 
with a sum of £10 previously 
received, left a balance of 
£260 16s. 8d., which was re- 
mitted by the Public Works 
Loans Act, 1902. 

(7c) This line has been trans- 
ferred to the Fishguard and 
Rosslare Railways and Har- 
bours Co., and £38,000 of the 
advance was written off from 
the Assets of the Local Loans 
Fund by the Public Works 
Loans (No. 2) Act, 1893. 
Under the provisions of Sec. 
15 of the Fishguard and 
Rosslare Railways and Har- 
bour Act, 1894, the Com- 
pany have paid a sum of 
£10,000 in redemption of the 
Incumbrancer’s moiety of 
the surplus receipts. The 
Board’s proportion of this 
sum amounted to £7,946 0s. 
6d. The whole of the £45,053 
19s. 6d. still remaining un- 
paid, including the sum of 
£38,000 previously written 
off, was remitted by the Pub- 
lic Works Loans Act, 1908. 


These Loans were made on the 
security of Baronial guaran- 
teed shares, under the Public 
Works Loans (Tramways, 
Ireland) Act, 1886 , 49 & 50 
Vic., c. 46. 

(i) The Treasury liability was 
redeemed in July, 1898, and 
the Loan repaid with the 
funds thus provided. 


-oan of £112,200 to the Dublin and Kingstown line on which the rate of interest was 4 per cent., the rate or lnrerest 

geable up to the 30th June, 1883, was 5 per cent. ; since that date 4 per cent, has been charged. . . . . . , „ 

•In addition to tills amount a sum of £13,507 10s. Od. for the Limerick and Waterford Railway was advanced at 3 j per cent, interest Jn 1846-7 out OI tnc 
Labour Rate Fund, Act 9 and 10 Vic., Cap. 107, on the security of the rates of the Baronies of Clanwilliaw, Ilfa and Offa Last and West, in county 
Tipperary. This loan was paid off on 17th April, 1851. 


Printed image digitised by the University of Southampton Library Digitisation Unit 



48 


APPENDIX (G) TO SEVENTY-NINTH REPORT OF THE 


[1910-1911. 


The following is an Abstract of Loans made by the Commissioners of Public Works, showing the 

Amounts Remitted, and 






Advanced 

o Borrowers. 



PRIN OIPAL repaid and 




No. ol 
open Loan 







In the Year ended 31st March, 1911. 


Acts under which 

PURPOSES FOR WHICH ADVANCED. 












No. 

have been made. 

March, 

In the Yea 

ended j 

Total up to 

mi 









b. 

d. 






Principal. 


Interest. 



I. PUBLIC WORKS LOANS, 1 & 2 

Wm. IV., c. 33, and 40 and 41 Vic., c. 27. 















CLASS I. — Loans Secured on 















Undertakings. 


£ 

*• 

* 

£ 

s. d. 

£ 

s. 

d. 

£ 

8. d. : 

I 

1 & 2 Wm. IV., c. 33, 

Local Boards, not Sanitary Authorities, 

3 

_ 



186,224 

0 

0 

1,615 

13 

0 

830 

7 9 



and Public Companies, 













2 

Do. 

Inland Navigation, 

1 

— 



134,297 

6 

2 

220 

0 

0 

46 

3 8 

3 

Do 

Railways, ..... 

5 

- 



1,265,127 

14 

1 

1,868 

10 

3 

9,980 

9 2! 

4 

1 & 2 Wm. IV., c. 33, 

Quarries, Mines and Miscellaneous, 

20 

_ 



255,777 

19 

2 

17,152 

4 

11 

6,484 

6 i 


and 54 & 55 Vie., o. 
48, s. 40, s. s., 16. 

(including Loans to Congested 
Districts Board). 













5 

L& 2 Wm. IV., c. 33. 

Harbours, Docks, &c. 

21 

— 



* 583,929 


7 

7,417 

8 


6,817 


6 

Do. 

Reclamation of Waste Lands, 

- 

- 



130,651 

0 

0 

- 



- 


7 

29 & 30 Vio., o. 44, . 

Labourers’ Dwellings in Towns, . 

47 

- 



189,911 

15 

2 

3,132 

15 

2 

1,143 

18 5 

8 

48 & 49 Vic., c. 72 ; 

Housing of the Working Classes, 

91 

050 

0 

0 

402,966 

0 

0 

12,441 

7 

o 

6,796 

1 0 


and 53 & 54 Vic., c. 
70. 

(See also Class 2, No. 17). 



















3,148,885 


2 

43,847 




8 10 
































Rates. 













9 

1 & 2 Wm. IV., c. 33; 

County Councils, for Roads, Court 

121 

10,783 

9 

4 

951,908 

2 

0 

9,110 

13 

11 

3,079 

18 1 


and 61 & 62 Vic., c. 
54, sec. 4. 

Houses, &c. 













10 

Do. 

Roads and Bridges, .... 

2 

1,800 

0 

0 

205,377 

0 


66 

0 

0 

117 

14 3 


'40 & 41 Vie., cc.'l 














15 & 54. 

Public ' Buildings — Public Libraries ; 













11 

44 & 45 Vic., c. 29; V 



1,800 

0 

0 

88,950 

0 

0 

939 

9 

8 

472 

10 6 


48 Vic., o. 19. 

8 Edw. VII., c. 67.) 

Loans under Children Act, 1908. 

y 












12 

9 Vie., c. 3, . 

Fishery Piers and Harbours, 

— 




53,544 

17 

3 

- 



- 


13 

67 Geo. in., c. 34, . 

Public Works Loans, 

■ 




491,444 

19 

8 

- 



180 

0 0 

14 

16 & 17 Vic., c. 136, 

Repairs of Fishery Piers and Harbours, 

— 




22,017 

7 

6 

- 



- 


15 

19 & 20 Vio., c. 62, . 

Maintenance of Navigation Works, 

- 

- 



2,609 

1 

9 

- 



- 


16 

1 & 2 Geo. IV., c. 33; 

Lunatic Asylums Buildings, 

267 

32,337 

6 

5 

3,228,004 

18 

0 

47,608 

9 

2 

43,296 

13 1 ' 


18 & 19 Vic., c. 109. 













17 

48 and 49 Vio. c. 72 ; 


152 

38,050 

0 

0 

474,840 

10 

7 

9,034 

13 

10 

10,769 



and 53 & 64 Vic., c. 
70. & 8 Edw. 7 o. 61 

(See also Class I., No. 8). 













18 

38 & 39 Vic., c. 36, . 

Artisans’ Dwellings, .... 

1 




81,000 

0 

0 

553 

4 

10 

108 


19 

37 & 38 Vic., c. 93 ; 


1,210 

91,343 

11 

1 

3,883,551 

17 

0 

84,560 

12 

' s 

53,314 

18 6 


41 & 42 Vic., c. 52. 














20 

45 & 40 Vic., c. 47 . 

Emigration, . V • 

— 

— 



11,755 

3 

10 

- 



- 


21 

46 & 47 Vio., c. 60 ; 

Labourers Acts, .... 

1,224 

3,938 

0 

0 

3,464,494 

14 

8 

24,800 

2 

5 

101,770 

19 5 


48 & 49 Vic., c. 77. 













22 

42 & 43 Vic., o. 25, . 

Dispensary Houses , . 

261 

3,730 

0 

0 

206,196 

19 

1 

5,201 

8 

0 

4,986 


23 

61 & 62 Vic., c. 37, 

Workhouse Buildings, 

165 

30,160 

12 

3 

218,717 

11 

9 

6,775 

10 

1 

5,549 

3 1 

24 

62 & 63 Vic., c. 44, 

Acquisition of Small Dwellings, . 

28 

10,484 

0 

0 

60,808 

18 

0 

3,296 

11 


1,242 

0 i 

25 

62 & 63 Vic., o. 50. . 

Agriculture and Tecluiical Instruction, 

15 

2,600 

0 

0 

30,410 

0 

0 

731 

11 

2 

988 

5 7 




3,457 

227,026 

19 

1 

13,475,632 1 5 

192,67S 

6 

10 

225,876 

12 0 



Lands. 













26 

5 & 6 Vic., c. 89, . 

River Drainage and Navigation, 

- 

- 



2,082,052 

7 

3 

- 



- 


27 

26 & 27 Vic., c. 88, . 

River Drainage, .... 

2,796 




848,229 

17 

3 

13,964 

J 

1 

13,000 

8 4 

28 

29 & 30 Vic., c. 49, 


402 

300 

0 

0 

63,912 

3 

3 

1,465 

6 

4 

328 

6 3 



(including Loans to Trustees of Drainage 















Districts.) 
















(Continued on next page.) 













— 
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Advances and Repayments in tlie Year, the Total Advances and Repayments to the 31st March, 1911, the 
the Balances Outstanding. 

19 

INTEREST paid by 

Borrowers. 


BALANCES Outstanding against Borrowers on 31st March, 1911. 


Total to 3 1st 

March, 1911. 

Remitted. 

It. 

Principal. 

Interest. 

Principal. 

Interest. 

In Arrcar. 

Not yot due. 

Written off 
from the Ac- 
count of Assets 
of the Local 
Loans Pond. 

quently 
Re- ^ 

Net Sums out- 
• standing in respect 
of Loan Amounts 
written off 
the Assets of the 
Local Loans Fund. 

Other Arrears. 

£ s. d. 
103,714 19 10 
113,038 11 2 
937,332 7 9 
78,114 10 0 

327,334 10 0 

205 17 8 
: 159,493 11 11 

207,580 8 G 

£ a. d. 

93,207 15 5 
107,400 14 9 
578,540 0 1 
33,534 11 8 

432,527 8 7 
12,000 0 0 
126,975 18 11 
124,420 10 2 

£ a. d. 

10,000 0 0 
127,190 16 2 

83,832 9 4 
1,952 18 10 

£ a. d. 
9,668 15 

130,445 2 
1,671 11 

£ a. d 

£ a. d. 
- 

9,668 15 0 
_ 

130,445 2 4 
1,671 11 9 

£ a. d 
_ 

104,753 3 

14,967 19 

239 16 
314 15 11 

£ a. d. 

22,509 0 2 
990 0 0 
95,851 7 1 

177,663 2 8 

157,794 14 2 

26,553 16 0 
195,070 16 7 

, £ a. 

10,230 11 8 

2,674 12 4 
- 

285 7 2 
261 9 3 

1 

2 

3 

4 

5 

6 

7 

8 

' 1,987,415 3 10 

1,508,606 19 7 

222,976 4 4 

141,785 9 1 


141,785 9 1 

120,275 16 3 

676,432 15 8 

13,442 0 6 


859,175 10 1 

161,698 6 2 


- 



- 

92,732 6 11 

_ 

9 

193,851 8 5 

105,336 8 8 

6,821 11 11 

- 

- 

- 


4,704 0 0 

- 

10 

72,322 7 7 

28,803 14 1 

1,953 17 11 

- 

- 

- 

- 

14,673 14 6 

- 

11 

53,544 17 3 

6,099 18 7 

- 

- 

— 

— 

— 

_ 

_ 

12 

307,533 0 3 

201,582 5 10 

177,911 13 5 

- 

- 

- 

- 

6,000 0 0 

_ 

13 

21,072 13 4 

1,629 19 4 

344 14 2 

- 

- 

- 

- 

- 

_ 

14 

2,009 1 9 

9 12 9 

' — 

- 

- 

- 

- 

- 

_ 

15 

1,969,089 9 7 

654,632 8 11 

12,183 0 0 

- 

. 

- 

- 

1,246.132 8 5 

— 

16 

142,291 16 2 

131,878 9 6 

“ 

- 



66 0 0 

332,482 14 6 

36 4 2 

17 

78,523 11 10 

35,245 1 0 

— 

- 

- 

- 


2,476 8 2 

- 

18 

; 2,370,297 13 7 

1,315,640 3 3 

- 

- 

- 

- 

1,223 14 9 1,512,030 8 8 

803 17 11 

19 

11,755 3 10 

3,353 18 8 


- 

- 

- 

- 

- 

— 

20 

723,154 11 2 

1,385,306 1 1 


- 

- 

- 

97 6 10 2,741,242 16 8 

121 2 9 

21 

68,427 5 3 

88,163 11 5 

- 

- 

- 

- 

- 

137,769 13 10 

- 

22 

42,496 14 4 

36,227 2 0 

- 

- 

- 

- 

- 

176,220 17 5 


23 

! 18,204 3 7 

6,025 19 2 

- 

- 

- 

- 

- 

42,604 14 5 

- 

24 

2,540 11 2 

3,247 15 0 

- 

- 

- 

- 

1 

27,869 8 10 ! 

- 

25 

6,938,090 11 2 

4,164,880 10 5 

199,214 17 5 

- 

- 

- 

1,387 1 7j6,336,939 11 3 

960 4 10 j 


874,447 1 9 

788,166 9 6 

1,207,582 5 7 

22 19 11 

_ 

22 19 11 

_ 

1 

_ 

Hi 

663,567 5 8 

569,202 13 6 

- 

6,063 12 1 

- 

6,063 12 1 

7,822 9 4 

270,776 10 2 

8,129 12 11 

1 

56,589 8 2 

17,761 1 5 

155 6 0 

9 13 8 


9 13 8 

643 19 8 

6,614 1 9 I 

110 13 6 

1 
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APPENDIX (G) TO SEVENTY-NINTH REPORT OF THE [1910-1911. 

The following is an Abstract of Loans made by the Commissioners of Public Works, showing the 

Amounts Remitted, and 


— 





Advanced 

0 BORROWERS. 


PRINCIPAL repaid and 











In the Year e 

‘ded 

31st March, 10ii. 


Acts under which 
Advances 
have beeii made. 

PURPOSES FOR WHICH ADVANCED. 

Acrounta* 

In the Year ended 

Total up t< 

the 



Interest. 










Principal. 





c 

d. 



e. 



/. 


■■ 



CLASS III. — continued. 


£ 

s. 

d. 

£ 

a. 

d. 

£ 8. 

d. 

£ «. d. 

29 

10 Vic., o. 32, &e. : 

Improvement of Lands — viz., Drain- 












44 & 45 Vic., c. 49, 
sec. 19. 

ago, Erection of Farm Buildings and 







10 

57,412 10 

10 

24,210 14 3 



7,778 

54,511 

0 

0 


3 

30 

10 Vic., o. 32, s. 15, 

Land Improvement Preliminary Ex- 

1 

3,000 

0 

0 

91,700 

0 

0 

2,418 17 

0 

- 

31 

44 & 45 Vic., c. 49, 

Land Law — Advances to Occupiers of 












s. 31. 

Land for Improvement of their Hold- 

12,659 

36,267 

0 

0 

1,463,377 

10 

0 

38,378 17 

10 

15,803 16 9 

32 

33 & 34 Vic., c. 4G, . 

For Advances to Tenants for Purchase 
of their Farms, &c., .... 

760 

- 



518,932 

16 

7 

4,030 1 

2 

7,315 19 4 




24,396 

94,078 

0 

0 : 

9,825,918 

18 

2 

117,669 14 3 

60,659 4 11 



CLASS IV. — Miscellaneous Loans. 











33 

33 & 34 Vic., c. 112, 

Glebe Loans, ..... 

1,233 

6,708 

0 

0 

688,606 

8 

0 

17,190 17 

5 

9,525 19 0 


&c. 












34 

8 Edw. 7, o. 19, 









25,691 11 



(Ireland) Act, 1908, .... 

52 

— 








35 

38 & 39 Vic., c. 82, . 

National School Teachers’ Residences, 

1,212 

7,004 

12 

6 ! 

275,796 

1 

0 

7,255 8 

9 

6,185 12 11 


47 & 48 Vic., c. 22, . 











3,218 16 8 


Colleges, ..... 

157 

622 

0 

0 









2,654 

14,334 

12 

6 | 

1,144,278 

13 

2 

53,216 8 

5 

19,827 15 1 



Total Current and Unclosed Ser- 



11 


27,594,715 

0 

11 

407,412 7 

9 

338,462 0 10 



Add Total Closed Services, 

— 




20,263,760 

14 

9 

- 


- 



Gross Total Local Loans Fund, . 

30,695 

336,089 

11 

7 

47,858,475 

15 

8 

(d)407,412 

9 

(e)338,462 0 10 



II. IRISH CHURCH FUND LOANS 













CLASS II. — Loans secured on Rates. 











37 

43 Vic., c. 4 ; 43 & 44 

Public Health, .... 

67 

— 



38,535 

10 

0 

1,084 13 

10 

63 14 8 














38 

Do., 

Baronial Works, .... 

— 

— 






— 



39 

Do., 

Relief of Distress, .... 

- 

- 



11,383 

13 

4 

- 


- 

j 40 

Do., 

Rolief of Distress Grants, . 

- 

- 



19,069 

3 

0 

- 


- ^ 




67 

- 



340,176 

17 

2 

1,084 13 

10 

63 14 8 



CLASS III.-Loans secured on Lands. 











1 41 

Do., 

Improvement of Lands, 

1,339 

- 



923,619 

7 

5 

23,759 8 

9 

1,533 8 8 

; 42 

Do., 

Arterial Drainage, .... 

12 




6,136 

1 

0 

50 8 

4 

5 0 « 




1,351 

- 



929,755 

8 

5 

23,809 17 1 

1,538 9 ^ 





I 1 




Total Irish Church Fund Loans, . 

1,418 

- 



1,269,932 

15 

7 

24,894 10 

11 

1,602 4J[ 



Grand Total, 

32.113 

336,089 

11 

7 

49,128,408 

11 

3 

432,306 18 8 

340,064 4J0 


Office of Public Works, Dublin, 1th July, 1911. 
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Advances and Repayments in the Year, the Total Advances and Repayments to the 31st March, 1911, the 
the Balances Outstanding — continued. 


INTEREST paid by Borrowers. 
Total to 31st March. 1911. 


BALANCES Outstanding against Borrowers on Slst March, 1911. 


i 3,995,887 1 2 
88,411 C 2 


976,315 1 3 497,214 11 7 

297,510 8 11 396,683 11 7 


52,941 14 2 4,286 12 0 

100,085 19 11 128,203 18 3 


37,517 1 4 2 60,043 1 6 10 ! 

634,695 16 6 550,051 18 3 j 


16,412,929 4 7 10,547,203 2 1 1,630,941 10 5 

13,783,109 7 1 517,070 11 2 6,480,651 7 8 


32,969 14 11 6,234 8 5 I — 

271,181 11 4 I 22,675 5 11 j 6 19 6j 

11,383 13 4 621 17 11 | — 


315,634 19 7 29,531 12 3 j 19,076 2 6j — 


Ih 270,226 1 3 111, 247,743 17 11 8,158,433 3 



Principal. 



In Arrear. 


^itten off Subse . 

Net Sums out- 


count of Assets 

of Loan Amounts 

Other Arrears. 

Loans Fund! 

the Assets of the 
Local Loans Fund. 


l. m. 

«. 

0. 

£ s. d. £ b. d. 

£ *. d. 

£ 8. d. 

(6)17,054 17 2 — 

17,054 17 2 

9,370 18 6 

237 0 11 — 

237 0 11 

- 

(0)12,653 17 8 162 8 8 

12,491 9 0 

11,317 8 1 

4,632 16 6 — 

4,632 16 6 

1,071 1 4 

40,674 17 11 162 8 8 

40,512 9 3 

30,125 16 11 




- 

- 

15 16 2! 

_ — 

_ 

_ 

1 

'77 , 

27 0 11 


- 

7 15 9 

- - 

-■ 

50 12 10{ 

182,460 7 0 162 8 8 

182,297 18 4 

151,839 6 7 


- 


182,460 7 0162 8 8 

182,297 18 4 

151,839 6 7| 

Portion of 
Loans regard- 

coverable. 


9,368,5 
6 17 4 

- - 

- 

- 

- - 

- 

- 


- 

- 

- - 

- 

6 17 4 

6,838 16 5 — 


9,190 4 0 

- 

- 

22 5 11 

6,838 16 5 — 


9,212 9 11 




6,838 16 5 — 

- 

9,219 7 3| 



142,066 




9,510,612 


735,401 7 0 
2,038 9 10 


1 463,253 11 8 

4l 215,718 9 10 


12 10 609,532 3 10 33 18 11 


17 4 5,558 17 9 0 4 5 




to) Including £604 10«. 8d. principal charge cancelled by redemption in the year, 
to; „ £74 12s. ad. written off in the year, per Act 9 Edw. VII., c. 6. 

to* £315 16s. 6 i. do. do. 

to) ” £ £53 t 3*' 7rf d l paid over to H.M. Exchequer under Sec. 15 Sub-sec. 2, of the National Debt and Local Loans Act, 1887, 50 & 51 Vic., c. 16. 

'f „ £162 88.8./. f 

to) „ £101 18s. 10./. J Toeai Loan. 


Agnus in this rolumn do not include interest accrued and unpaid in respect of Loans -which have been written off tlie Assets of the Local Loans Fund by the Public 
" orks Loans Act, 1887, and subsequent Acts, nor the interest on arrears of Loans from the Irish Church 1 und under 43 Vic., c. 4, if regarded ns irrecoverable. 

J. L. COLLINS, Accountant. 
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APPENDIX (H) TO SEVENTY-NINTH REPORT OF THE [1910-1911. 


APPENDIX H— 

(H.) — Abstract of the Accounts of the Commissioners of Public Works in Ireland, showing the Total 


Page. | Heads op Account. 


Parliamentary Votes and Grants, viz. : — 

1. Public Works and Buildings, Ireland, 

2. Public Offices Site (Dublin) Act, 1903 (Non-Voted Account), 

3. Railways (Ireland) Acts, ..... 

4. Railways Act, 1896, and Marine Works Act, 1902 (Non- 

Voted Account), ..... 

5. Public Works Office, Ireland, .... 

6. Adjustments affecting the Votes or Accounts for 1909-1910, 


64-65 Loans Advances, 


68-69 

70-71 


Loans Repayments, 


Land Improvement Preliminaries, 10 Vic., c. 32, sec. 15, 


Sea Fisheries, Ireland, 46 & 47 Vic., c. 26, 


Miscellaneous Services, viz. : — 

. Deposit Accounts, 1 & 2 Wm. IV., c. 33, &c., 

. Railway and other Arbitrations Deposit Accounts, 14 & 15 Vic 
. Arterial Drainage Deposits, 26 & 27 Vic., c 
. Inland Navigations : — Shannon, . 

. Telephone Capital, 

. National Monuments, 32 & 33 Vic., c. 42, . 

. Linen Hall, .... 

I. Southern Railway, 

. Letterlcenny Railway, 

. Development Grant (Ireland), 

. Light Railways Surplus Revenue Account, 

. Sundry Accounts, .... 
a.Downie’s Bay Marine Work No. 3, 

(National School Grants, 
l Local Contributions, 


Statement of Final Awards under Arterial Drainage Act, 26 & 27 Vic., 
o. 88, with Repayments thereunder, to the 31st March, 1913. 


320,000 0 0 


1,692,435 11 1 


Office of Public Works, Dublin. 
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of Sums intrusted to their Management for Collection or Disbursement for Year ended 31st March, 1911. 

! Overdrawn I ! , 

Balances overdrawn,! Balances from Balances on , r 

31st March, ! TOTALS. j Accounts to Paid. 31st March, 1GTALS. 


£ 8. d. £ s. 


£ 8. d. £ s. d. £ 8. d. £ s. d. 


447,322 17 6 I 63,022 18 1 610,945 15 9 


5,189 1 9 799 13 8 5,988 15 5 


1,202 17 3 ' 2,597 5 


32,635 9 7 I 7,279 10 9 | 39,915 0 4 


2,326 9 8 1,671,132 16 11 


1,596,833 9 2 74,299 7 9 1,671,132 16 11 


J. L. Collins, Accountant. 
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An Account showing the Receipts and Expenditure of the Commissioners 


54 


(H 1 . 


RECEIPTS. £ s. d.\ £ 


Balance from last Account, 


1. Public Works and Buildings. — Class I. Vote 15. 
Vote for the year 1910-11 


Carried forward, 


)— PARLIAMENTARY 


s. d. £ a. d.\ 


49,198 17 3 


j 259,804 0 0 | 


I 




309,002 17 8 | 
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of Public Works in the Year ended Blst March, 1911. 


VOTES AND GRANTS. 


EXPENDITURE. 










£ 

s. 

a. 

£ 8. 

d. 

£ 8. 

d. 

Balances on Parliamentary Votes, 1909-10, surrendered 








to H.M. Exchequer, viz. : — 








Public Works and Buildings, 








Railways, Ireland, .... 




9,355 14 

















— 

42,369 12 

1 

Public Works and Buildings — Class 1. Vote 15 : — 








Purchase of Sites and Buildings. Sub-Head A.— 








Coast Guard Buildings, 

6 

4 






General Valuation Office, 

691 

i) 

10 





Royal Irish Constabulary Buildings, . 

50 

0 

0 














— 

— 

— 





Annuities. Sub-Head A. A. — 








Public Offices Site (Dublin) Act, 1903, . 

“ 



6,885 16 

6 



New Works and Alterations. Sub-Head B.: — 








Royal Hospital, ..... 

768 

5 

5 





Royal Hibernian Military School, . 

2,013 

6 

7 





Coastguard and Naval Reserve Buildings, 

796 12 

9 





Ordnance Survey Buildings, 

53 

2 

6 





Vice-Regal Lodge, .... 

3,238 

6 

11 





Dublin Castle State Apartments, . 

734 

8 

4 





Labour Exchanges, .... 

281 

13 

4 





Local Government Board, 

438 10 

5 





Office of Public Works, .... 

18 

10 

0 





Mercantile Marine, .... 

131 

2 

0 





Record Room and Offices, .... 

24 

9 

1 





Survey and Valuation Office, 

393 

6 

11 





Department of Agriculture : — 








Museum, School of Art, Library, 

755 

14 

2 





Botanic Gardens, .... 

37 

q 

1 





Record of Titles, .... 


4 

5 





Land Commission, including Estates Commission, 

798 

15 

8 





Metropolitan Police Buildings, 

1,281 

6 

2 





Constabulary do. 

1,841 

5 

10 





Dundrum Criminal Lunatic Asylum, 

555 

5 

6 





Sundry Departments — Cork (Workshops, etc.), , 

91 

8 

7 





National Education Buildings : — 








Model Schools, . . £938 14 7 








National Schools, . . 67,971 2 11 








Teachers’ Residences, . . 100 0 0 









69,009 

17 

6 





Royal Irish Academy, .... 

204 19 

10 





Customs and Excise Buildings, 

2,657 

7 

6 





Inland Revenue Buildings, 

289 

1 

7 





Postal and Telegraph Buildings, 

25,198 

9 

5 





Phcenix Park, . . ... 

286 17 

1 





Kingstown Harbour, .... 

4,000 

0 

0 





Sligo Harbour, ..... 

4,202 

11 

5 





Eenit Harbour, ..... 

4,299 

10 

1 









124,871 11 

1 



Carried forward, ... 

- 

132,879 17 

9 

42,369 12 

1 
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APPENDIX (H) TO SEVENTY-NINTH REPOET OF THE [1910-1911. 


An Account showing the Receipts and Expenditure 


(H 1. 


RECEIPTS — continued. 


Brought forward, 

I. Public Works and Buildings — continued. 


Carried forward, 


of the Commissioners 


)— PARLIAMENTARY 


!. d. £ s. d. 

309,002 17 3 


| 309,002 17 3 
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of Public Works in the Year ended 31st March, 1911. — continued. 


VOTES AND GRANTS— continued. 


EXPENDITURE — continued. 



Maintenance 

Furniture, j 


Fuel, Light, 





— 

Supplies. 

Utensils. 

insurance. 

Cleaning, &c. 

(Sub-Heads 

Ap^iropria- 

against the Vote. 

Sub-Heads A. ; A. A , ; j 


Sub-Head C. 

ub-HeadD. 

ub-Head E 

Sub-Head F. 

O to G.) 


aub-Hcads C to G. 



£ s. d. 

£ s. d. 

£ s. d. 

£ 8. d. 

£ s. d. 

£ s. d. 

£ s. d. 


£ 3. d. 

Brought forward, . 

- 



: - 

- ■ 

' - 

- 

132,879 17 9 1 

Public Works and 
Buildings — con. 
1. Royal Hospital, . 

•2,196 17 8 

352 14 6 


907 11 9 

3,457 3 11 

4 8 3 

3,452 15 8 

! 


2. Royal Hibernian Military 

2,404 12 1 

398 10 8 

~ 

1,348 13 7 

4,211 16 4 

21 18 4 

4,1S9 18 0 

2 


3. Naval Reserve Buildings, 

17 16 5 

0 2 9 

■ ^ .. 


17 19 2 

- 

17 19 2 

2 

| 

4. Coastguard Buildings, . 

4,041 17 1 

152 13 5 

— 

— 

4,194 10 6 

2,224 4 7 

1,970 5 11 

4 


5 Ordnance Survev Build- 

1,402 11 9 

233 9 1 

437 9 7 

812 8 6 

2,835 18 11 

5 8 7 

2,880 10 4 

5 


8. Private Secretary's Lodge, 

1,562 9 5 
1,998 16 8 

988 2 5 
549 0 5 

18 9 2 

190 15 3 
269 2 7 

2,759 16 3 
2,816 19 8 

121 0 10 
107 3 0 

2,638 15 5 
2,709 16 8 

° 


257 19 4 

7 9 8 

- 

17 5 6 

282 14 6 

0 18 

282 12 10 

8 


9. Chief Secretary's Lodge, 

1,274 17 1 

169 18 2 

- 

77 3 10 

1,521 19 1 

11 19 6 

1,509 19 7 

9 


U. Chief Secretary's Office 
12. Civfl Servico^ommission, 

941 12 7 
226 16 1, 
22 11 0 

133 7 10 
35 1 4 

8 15 8 
108 6 0 

50 12 6 
212 7 9 

1,032 9 8 
581 7 4 

0 5 0 

1,032 4 8 
581 7 4 
189 13 0 

10 

12 


13. Paymastor-Ceneral'sOfficc, 

66 10 5 

12 5 11 

— 

50 17 1 

129 13 5 

- 

129 13 5 

13 


14. Teachers’ Pension Office, 

24 0 7 

5 15 0 

— 

22 17 8 

52 IS 3 

- 

52 13 3 

14 


15. Stationery Office, . 

93 7 6 

19 10 10 

- 

59 5 10 

163 4 2 

- 

163 4 2 

15 


16. Quit Rent Office, . 

41 16 9 

58 16 2 


36 14 5 

441 19 7 

— 

441 19 7 

10 


17. Charitable Bequests Office 

29 11 4 

14 13 9 


19 10 4 

63 15 5 

_ 

63 15 5 

17 


18. Mercantile Marine and 

92 3 4 

50 3 7 

318 16 6 

130 17 10 

592 1 3 

35 0 0 

557 1 3 

18 


19. Labour feehanget”™® 5 '.' 

112 1 10 

136 4 9 

396 4 6 

115 12 10 

760 3 11 

10 8 4 

749 15 7 

19 


20. Local Government Board, 

314 11 5 

292 1 0 

270 0 0 

328 9 4 

1,205 1 9 

— 

1,205 1 9 

20 


21. Office of Public Works, . 

173 0 3 

192 12 4 

— 

154 0 0 

519 12 7 

— 

519 12 7 

21 


22. Record Room and Offices, 

311 16 5 

72 1 1 

- 

139 11 8 

523 9 2 


523 2 7 

22 


23. Genoral ^Register and 

804 17 8 

232 5 4 

30 0 0 

133 0 2 

1,200 3 2 

— 

1,200 3 2 

23 


24. General Survey and Valua- 

126 15 6 

366 15 3 

439 11 7 

173 16 11 

1,106 19 3 

10 4 4 

1,096 14 11 

24 


Depaktmest of Agbioul- 










25. Head Office, . 

302 18 2 

207 16 0 

146 0 0 

291 6 3 

948 0 5 

52 3 6 

895 16 11 

25 


26. Portal Inspection 

18 7 1 

4 12 1 

357 0 0 

33 14 7 

413 13 9 

- 

413 13 9 

28 


27. Royal ' College of 

194 14 9 

90 16 2 

203 6 0 

395 12 5 

884 9 4 

0 10 

884 8 4 

27 


28. Museum, School of 

1,314 2 0 

251 2 3 

7 16 2 

1,747 1 9 

3,820 2 2 

76 6 6 

3,743 15 8 

28 


29. Botan ic 1 third ens, . 

1,491 0 8 

16 6 7 

219 16 8 

568 5 2 

2,295 9 1 

8 4 10 

2,287 4 3 

29 


30. Geological Survey, . 

45 0 5 

29 16 4 

80 0 0 

56 3 4 

211 0 1 

0 0 11 

210 19 2 

80 


31. High Court of Justice 

1,317 8 8 

387 3 2 

— . 

493 9 11 

2,198 1 9 

30 3 3 

2,167 18 6 

:;i 


32. Registry of Deeds, 

224 12 1 

55 5 6 

— 

122 13 8 

402 11 3 

0 7 6 

402 3 9 

32 


33. Record of Titles and laical 

207 12 1 

58 9 4 

- 

102 7 6 

368 8 11 

— 

368 8 11 

33 


34. Principal '°and District 

438 13 6 

73 7 11 

263 0 10 

200 9 4 

075 11 7 

0 2 0 

975 9 7 

34 


35. Land Commission Court 

845 5 1 

790 6 8 

992 6 0 

644 19 0 

3,272 16 9 

78 15 3 

3,194 1 6 



and Offices, and Estates 
Commissioners' Office. 









36. Metropolitan Police Courts 
and Offices in Dublin 
Castle. 

186 16 9 

46 10 6 

104 3 0 

106 12 9 

444 3 0 

7 18 8 

436 4 4 

36 


37. Metropolitan Police Sta- 

2,425 15 8 

845 10 6 

1,107 13 

2,480 15 8 

6,859 15 6 

75 7 6 

6,784 8 0 

37 


38. Royal Irish Constabulary 

1,739 2 8 

148 11 0 

- 

1,324 1 7 

3,261 15 3 

18 13 6 

3,243 1 9 

38 


39 - omcM risl ‘ Con3tabnlar y 

105 8 9 

I 65 9 3 

- 

113 7 4 

284 5 4 

, - 

284 5 4 

:;o 


30. Constabulary Barracks, . 

3,797 19 4 

90 5 4 


0 0 10 

3,838 5 6 

10 12 1 

3,871 13 5 

id 


Carried forward, . 

1 

S3, 804 7 10 

|7,660 8 

5,813 7 

13,955 11 1 

61,239 14 11 

2,917 5 6 

58,322 9 5 


132,879 17 9 


£ s. 

42,369 12 


42,369 12 


d. 
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An Account showing the Receipts and Expenditure op the Commissioners 


(H 1.)— PARLIAMENTARY 

RECEIPTS — continued. 


Brought forward, .... 
1. Public Works and Buildings — continued. 

£ s. d. 

£ s. d. 

£ s. d. 
309,002 17 3 

Particulars of Receipts. (Appropriations in Aid.) 





Shown on the other side : — 





Buildings. — Sums received for Rents, 

2,035 13 11 




,, ,, as proceeds of Sales, Old 

2,840 0 4 




Materials, &c. 





Parks — Phoenix Park : — 


4,875 14 3 



Rents for Grazing, &c., 

752 1 1 




.Fees for use of Dressing-rooms (Football Favilions) 

23 4 0 




Sales of Deer, Skins, &c., 

83 0 5 




Sales of Timber, Old Materials, Plant &c., . 

44 0 3 




Lavatory, use of, 

16 5 8 




. Inchicore and Longmeadows Estates: — 


918 11 5 



Rents, Grazing, &c., 

791 0 1 




Sales of Gravel, .... 

81 1 4 




St. Stephen’s Green Park : — 


872 1 5 



Sales of Water-fowl, 

6 10 10 




Lavatory, use of, 

12 7 1 




Rents, ..... 

5 0 0 




Curragh of Kildare : — 


23 17 11 



Rents, 

— 

0 13 2 



Harbours — Kingstown : — 





Dues, ..... 

2,593 6 1 




Rents, ..... 

306 11 3 




Water supplied to Shipping, 

130 0 9 




Hire of Plant, .... 

198 1 9 




Sale of Plant and Old Materials, 

2,711 13 9 




Boat Licences, .... 

6 5 0 




Yacht Slip — Use of, and Storage of Yachts, 

63 13 9 




Sundries, ..... 

4 11 6 




Howth : — 


6,014 3 10 



Dues, ..... 

143 12 0 




Rents, ..... 

253 19 8 




Boat Licences, .... 

49 2 6 




Sales, ..... 

1,000 0 0 




Refund on account of Labour, etc., in prior 





years, ..... 

42 12 3 




Donaghadee : — 


1,489 6 5 



Rents, ..... 

10 19 0 




Sales, Hire of Plant, etc., . 

47 3 7 




Ardglass : — 


58 2 7 



Dues, ..... 

144 8 6 




Rents, ..... 

29 19 9 




Hire of Plant, .... 

6 11 5 




Dunmore : — 


180 19 8 



Dues, ..... 

36 9 4 




Rents, ..... 

74 19 3 




Sales, etc., ... 

0 3 0 




Navigations — Maigue : — 

— 

111 11 7 



Dues, ..... 





Rents, ..... 

10 0 

10 0 





14,546 2 3 








Carried forward, 

“ 

— 

309,002 17 3 
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APPENDIX (H) TO SEVENTY-NINTH' REPORT OF THE [1910-1911. 

An Account showing the Receipts and Expenditure of the Commissioners 


(H 1. 

RECEIPTS — continued. '< £ s. d. £ 

Brought forward, . • — — 

1 . Public Works and Buildings — continued. 

2. Public Offices Site (Dublin) Act, 1903 (Non- voted 

Account) : — 

Received from H. M. Treasury, ... — 

• i ‘ ' • 

3. Railways (Ireland) Acts : — 

Vote. — Class I. No. 16. 


Carried forward, . . 

‘This amount is repayable by annuities which are chargeable on 

Printed image digitised by the University of Southampton Library Digitisation Unit 


)— PARLIAMENTARY 

s - d. £ 3. d. 

309,002 17 3 


*45,000 0 0 
87,114 0 0 


| 441,116 17 3 

Votes, 
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of Public Works in the Year ended 81st March, 1911 — continued , 


VOTES AND GEANTS— continued. 


EXPENDITUEE — continued. 


Brought forward, 

1. Public Buildings — continued. 

Drainage Works : Eiver Shannon, Sub-Head H. 
Linen Hall, Dublin : Special Sub-Head He . 

2. Public Offices Site (Dublin) Act, 1903 (Non-voted 

Account) :■ — 

Paid to Contractors (Contract No. 4), 

Paid to Contractors (Extension of Contract No. 4 — 
Fittings), ..... 

Paid, to Contractors, Heating and Ventilation Con- 
tract, • • • 

Paid to Contractors, Mechanical and Engineering 
Laboratory, ..... 

Paid on a/c of Electrical Installation Contract, 
Subsidiary Contracts, .... 

Fees to Architects and Surveyors, etc., 

Clerk of Works : Salary, etc., . . . 

Sundry Payments : Inspection of Stone, Street 
Opening,, etc., . . 

3. Eailways, Ireland : — 

Vote. — Class I. No. 16. 


(a) Eepayments to County Councils under Tramways 
and Public Companies Act, 1883. 


County. 

Eailw'ay. 

Cavan, . 

. Cavan and Leitrim, 

Clare, . 

. South Clare, 

Cork, .’ 

. West Clare, 

. Cork and Muskerry, 


. Donoughmore Extension, 


. Schull and Skibbereen, 

Dublin,’. 

. Timoleague and Courtmacsherry 

. Dublin and Blessington, 

Fermanagh , 

. Clogher Valley, 

Galway, 

. Loughrea and Attymon, 

Kerry, . 

. Headford and Kenmare, 

. Killorglin and Valentia, 

Leitrim, 

. Cavan and Leitrim, 

Mayo, . 

. Claremorris and Swineford, 

. Ballinrobe and Claremorris, 


. Athenry and Tuam (Extension 
to Claremorris), 

Sligo, . 

. Collooney. and Swineford, 

Tyrone,. 

. Clogher Valley, 

Wicklow, 

. Dublin and Blessington, 


(b) Instalments of Annuities in repayment of Ad- 

vances’ by National Debt Commissioners to 
31st December, 1909, .... 
(£115,833) under Tramways Act, 1895, 

(c) Do. do. 

(£523,000) under Eailways Act, 1896, and 
Marine Works (Ireland) Act, 1902, 

(d) Cork City Eailway. — Second Instalment of total 

Grant of £25,000, towards cost of construc- 
tion, &e., authorised by Cork City Eailways 
Act, 1906, ..... 

(e) Newry, Keady, and Tynan Eailway Grant, 

(f) Dovuies Bay Pier (Work No. 2). — -Grant under 

Sec. 4 of the Marine Works (Ireland) Act, 
1902, 


£ s. d: 

£ s. d. 

- 

238,660 0 5 

— 

413 13 4 


168 3 7 

_ 

23,623 0 0, 

- 

8,500 0 0 

- 

1,390 ,0 0 

_ 

4,669 0 0. 

— 

1,450 0 0 

— 

914 0 0 

— , 

1,358 16 2 

— 

297 10 0 

- 

338 12 5 


765 9 2 

— 

2.400 0 0 

— 

3,053 7 7 

— 

496 16 2 

— 

600 0 0 

— 

1,140 0 0 



700 0 0 



283 19 5 



407 9 5 



784 14 8 I 

— 

1,200 0 0 j 



1,400 0 0 1 



2,945 2 6 ! 



72 19 6 

— 

1,045 11 9 


635 2 3 


23 15 6 


2,037 7 2 

— 

. 283 19 4 


20,275 14 5 

— 

3,110 12 0 

- 

27,218 10 6 

- 

8,333 6 8 

— 

2,251 0 0 


Carried forward, 


£ 


s. d. 


42,369 12 


239,241 17 


4 


61,189 3 7 
385,341 11 7 


Printed image digitised by the University of Southampton Library Digitisation Unit 



62 


APPENDIX (H) TO SEVENTY-NINTH REPORT OF THE [1910-1911. 

An Account showing the Beceipts and Expenditure of the Commissioners 


(H 1.)— PABLI AMENT ABY 


BECEIPTS. — continued. 


Brought forward, 


4 . Bailways Act, 1896, and Marine Works Act, 1902 
(Non- voted Account) : — 

Beceived from National Debt Commissioners, 

,, in respect of Traffic Beceipts, . 

General charges : Befund on account of Insurance 
Premium, . . 


Marine Works Act, 1902. 

Contributions towards Cost of Works : — 

Congested Districts Board for Benard Point, . 
Congested Districts Board for Cleggan (Work 

No. 2) 

Department of Agriculture and Technical In- 
struction for Liscannor, . . . 


5. Office of Public Works. Class II. Vote No. 88: — 
Vote, 


G. Adjustments affecting the Votes or Accounts for 
1909-10. 

Public Works and Buildings. 


Sundry Buildings: — 

Purchase of Sites, 
New Works, 
Maintenance, 
Furniture, 

Bents, 

Fuel, 

Appropriation in Aid, 


Office of Public Works : — 

Salaries, 

Travelling Expenses, 

Incidental Expenses, 

Land Improvement, &c., Loans, . 
Appropriations in Aid, 


£ s. d. 

£ s. d . 

£ s. d . 

- 

- 

441,116 17 3 

[ 


*22,000 0 0 


— 

1,924 16 10 


“ 

1 16 0 



100 0 0 


- 

230 0 0 




933 6 8 





- 

- 

44,007 0 0 


68 0 0 


— 

173 13 11 


— 

0 4 0 


— 

2 17 6 


— 

14 9 6 


— 

27 18 2 




287 3 1 

; 

0 14 11 


— 

14 5 0 


_ 

47 6 5 


— 

282 9 7 




344 15 11 

1 

1 

510,945 15 9 


* This amount is repayable by annuities which are chargeable on Parliamentary votes. 


Office of Public Worhs, Dublin 
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of Public Works in the Year ended 31st March, 1911— continued. 


VOTES AND GRANTS — continued. 


EXPENDITURE — continued. 




— 

£ s. d. 

£ s. d. 

£ s. d. 

Brought forward, 

— 

— 

385,341 11 7 

4. Railways Act, 1896, and Marine Works Act, 1902 




(Non- voted Account) : — 




Railways Act, 1896 : 




Buncrana and Carndonagh Railway, 

— 

6 1 10 


Letterkenny and Burtonport ,, 

— 

8,849 7 11 


Coach and Steamer Services : 




Sligo and Belmullet Steamer, 



3,512 15 5 


General Charges, ..... 

— ■ 

— 


Marine Works Act, 1902: — 




Liscannor, Co. Clare, .... 



1,300 8 7 


Cleggan, Co. Galway, (Work No. 2), 

— 

3,382 15 11 


Renard Point, Co. Kerry, .... 

— 

686 16 7 


Gortnasate, Co. Donegal, .... 

— 

35 18 2 


Downies Bay, Co. Donegal (Work No. 2). 

— 

1,287 3 10 


General Charges, .... 

— 

110 16 11 





19,232 5 2 

5. Office of Public Works. Class II. Vote No. 38: — 




Salaries, ...... 


33,782 6 4 


Travelling Expenses, .... 

_ 

3,392 5 9 


Incidental do., 



370 5 6 


Land Improvement Act and Land Law Act, 1881 , 




Loans Expenses, . . . 

- 

8,675 15 0 




46,220 12 7 


Less Appropriations in Aid, 

— 

3,690 0 1 


Net Charge against the Vote, 

- 

~ 

42,530 12 6 

6. Adjustments affecting the Votes or Accounts for 




1909-10. 




Public Works and Buildings. 




Sundry Buildings: — 




Purchase of Sites, . . . . 


7 7 0 


New Works, ..... 


146 2 9 


Maintenance, ..... 


0 12 


Eurniture, 


— 


Rents, ...... 


48 19 9 


Fuel, ...... 


11 10 3 


Appropriations in Aid, .... 

_ 

18 2 





215 9 1 

Office of Public Works: — 




Salaries, ..... 


— 


Travelling Expenses, .... 


— 


Incidental Expenses, .... 


— 


Land Improvement, &c., Loans, 


0 4 4 


Appropriations in Aid, .... 



■ 2 15 0 





2 19 4 




447,322 17 8 

Balance — Cash, ..... 


17,772 18 1 


Imprests . . . . . 

| 

850 0 0 


Grants undrawn from the Exchequer, 



45,000 0 0 





63,622 18 1 




510,945 15 9 


J. L. Collins, Accountant. 
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64 APPENDIX (H) TO SEVENTY-NINTH REPORT OP THE [1910-1911. 


(H 2.) — An Account showing the Receipts and Expenditure of the Commissioners 

PUBLIC WORKS LOANS 


£ ;S. d. £ s. d. 


To Balance, 1st April, 1910, 


13,763 1 11 


Public Woi'ks Loans: — 


Vote of Credit 1909-1910, £700,000— National Debt 
Commissioners, . . I 

,, 1910-1911, £600,000— National Debt I 

Commissioners, 


120,000 0 0 

200,000 0 0 


To Balance, 


2,326 9 8 
j 336,089 11 7 


Office of Public Works, Dublin. 
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of Public Works in the Year ended 31st March, 1911. 
ADVANCES. 



£ s. il. 

£ s d. 

By Public Works Loans: — 



Amount advanced on Loans, viz. : — 



County Councils, ... 

10,783 9 4 


Public Buildings, ..... 

1,800 0 0 


Roads and Bridges, ..... 

1,800 0 0 


Housing of the Working Classes, 

38,700 0 0 


Glebe Loans, 33 & 34 Vic., e. 112, 

6,708 0 0 


Public Health, 37 & 38 Vic., c. 93, 

91,343 11 1 


liiver Drainage Maintenance, 29 & 30 Vic., 

300 0 -0 


Land Improvement Preliminaries, 

3,000 0 0 


Lunatic Asylums Buildings, 1 & 2 Geo. IV., c. 33, 

32,337 6 5 


Labourers Acts, ...... 

3,938 0 0 


Land Improvement, 10 Vic., c. 32, &c., 

54,511 0 0 


National School Teachers’ Residences, . 

7,004 12 6 


Dispensary Houses, ..... 

3,730 0 0 


Workhouse Buildings, &c., .... 

30,160 12 3 


Acquisition of Small Dwellings, .... 

10,484 0 0 


Non-Vested Schools and Training Colleges, 

622 0 0 


Land Law, 44 & 45 Vic., e. 49, s. 31, . 

36,267 0 0 


Agriculture and Technical Instruction Act, 1899, 

2,600 0 0 




| 



336,089 11 7 1 

1 

1 


J. L. COLLINS, Accountant, 
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66 APPENDIX (H) TO SEVENTY-NINTH REPORT OF THE [1910-1911 


(II 3.) — An Account showing the Receipts and Expenditure of the Commissioners 

PUBLIC WORKS LOANS 


To Balance, 1st April, 1910: — 
Public Works Loans, 


Church Fund Loans, 


j Principal, 
l Interest, 
5 Principal, 
i Interest, 


£1,151 
. 848 


7 6? 
5 0) 

8 Of 
1 10 { 


, Public Works Loans: — 

Amounts received in repayment :— 

County Councils, 

Local Boards, 

Roads and Bridges, 

Inland Navigations, 

Public Buildings, 

Railways, 

Quarries, Mines, and Miscellaneous, 

Harbours, Docks, &c., 

Agriculture and Technical Instruction Act, 1899, 
Labourers’ Dwellings in Towns, 

Artisans’ Dwellings , 

Plousing.of the Working Classes, 

Glebe Loans, .... 

Public Health, .... 

River Drainage Maintenance, 29 & 30 Vic., c. 49, i 
River Drainage, 26 '& 27 Vic., c. 88, 

Loans per Act 57 Geo. III., c. 34, 

Land Improvement Preliminary Expenses, 

Lunatic Asylums Buildings, 

Labourers Acts, 

Land Improvement Loans, 

National School Teachers’ Residences, . 
Dispensary Houses, 

Workhouse Buildings, 

Acquisition of Small Dwellings, . 

Non- Vested Schools and Training Colleges, 

Land Law, 44 & 45 Vic., c. 49, s. 31, . 

Land Act Loans, 33 & 34 Vic., c. 46, 

Seed Supply Act, 1908, . 

, Church Fund Loans: — 

Land Improvement, 

Sanitary ,_ . j , 

Arterial Drainage, !. 


1,999 12 6 1 
23 10 4 j 


2,190 
2,446 
183 
266 
1,412 
1,848 
3,636 
4,234 
1,719 
4,276 
661 
9.041 
6,716 
7,875 
L,793 
3,964 
180 
2,418 
3, 90S 
6,571 
1,623 
3,441 
3,187 
2,324 
1.538 
3,297 
1,181 
L,346 
3,588 


12 0 
0 9 


16 9 
13 7 


0 0 
L7 0 
2 6 
1 10 


11 9 
13 5 
11 5 
7 3 
19 7 
0 6 
18 2 


745,873 13 7 


25,292 17 5 . 
1,148 8 6 
55 9 0 


774,393 11 4 I 


(H 4).— LAND IMPROVEMENT 


RECEIPTS. 

£ s. d. 

£ S. r 

Balance from last Account, 

Amount received from Proprietors in Repayment of Preliminary 
Expenses, 

.> >> ,, Loans Advances, 

~ 

571 10 

2,417 5 
3,000 0 



5,988 15 


Office, of Public Works, Dublin . 
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of Public Works . in the Year ended 31st March, 1911. 
REPAYMENTS. 




By amount transferred to National Debt Commissioners 
By amount transferred to Irish Laud Commissioners, 

£ s. < 1 . 

■ . 


PRELIMINARIES, 1910-1911. 


EXPENDITURE. 

£ s. d. 

£ s. d. 

Amount paid for Preliminary Investigations, Advertising, 



Serivenery, &c., ...... 

— 

2,770 4 9 

Amount transferred to Loans Repayments, 

— 

2,418 17 0 

Balance, ........ 


799 13 8 
5,988 15 5 


J. L. COLLINS, Accountant. 


Printed image digitised by the University of Southampton Library Digitisation Unit 




to APPENDIX (H) TO SEVENTY-NINTH REPORT OF THE [1910-1911. 

(H 5.)— SEA FISHERIES 

An Account showing the Receipts and Expenditure by the Commissioners of Public Works 


RECEIPTS. 

£ s. d. 

£ s. d. 

Balance from last Account, 


3,338 0 0 

Portavogie Pier — contribution received from Down County 




160 8 0 


,, ,, Plant, etc., sold ... 

101 14 6 


,, ,, Deposit on behalf of Down Co. Council . 

200 0 0 




462 2 6 




3,800 2 6 


Office of Public Works, Dublin. 


(H 6.) — An Account showing the Receipts and Expenditure by the Commissioners 


RECEIPTS. 


To Balance from last Account, 


1. Deposits for Preliminary Expenses of Loans, 
&c. : — 

Received, ..... 


2. Railway and other Arbitration Expenses, 
14 & 15 Vic., c. 70: — 

Received from Railway Companies and others, 
to meet Expenses of Arbitrations, . ' 


8. Arterial Drainage Deposits, 26 & 27 Vic., c. 88, 
&c. : — 


Carried forward, 


MISCELLANEOUS 


£ s. d. 

£ s. d. ‘ 

1 

7,476 4 0 

- 

653 17 5 j 

1 — 

1 I 

25 0 0 

i 

8,155 1 5 1 
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i9io i9ii.] commissioners of public works, Ireland. e9 

(IRELAND) ACT, 1883. 

(Ireland), during the Year ended 31st March, 1911, pursuant to Act 46 & 47 Victoria, cap. 26. 


EXPENDI'J URE. 

£ s. d. 

£ s. A. 

Pi ers — W orks — 



Portavogie, ....... 

- 

1,002 17 3 

Deposit refunded, a 1 ■ 


200 0 0 

Balance, ........ 


2,597 5 3 



3,800 2 6 


J. L. Collins 

Accountant. 

op Public Works, Ireland, during the Year ended 31st March, 1911. 
SERVICES. 



EXPENDITURE. 

1. Deposits for Preliminary Expenses of Loans, 
&c. : — 

£ s. d. 

£ s. d. 

£ s. 

Paid, ..... 

2. Railway and other Arbitration Expenses, 
14 & 15 Vic., c. 70: — 



574 8 

Paid to Arbitrators, &c., . 

3. Arterial Drainage Deposits, 26 & 27 Vic., c. 88, 
&c. : — 



121 5 

Paid on account of Eees, &c., 




Carried forward, 


- 

774 8 
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70 APPENDIX (II) TO SEVENTY-NINTH REPORT OE THE [1910-1911. 

(H 6.) — An Account showing the Receipts and Expenditure of the Commissioners 

MISCELLANEOUS 


RECEIPTS — continued. £ 

Brought forward, 


4. Inland Navigation : — 

Shannon River: — 
Rents, 

Tolls, 


Sundries : — 

Sale of Materials, Hire of Plant, Dredging, 
&c., 


5. Telephone Capital: — 

Reimbursement of Expenditure — H.M. Post- 
master-General, .... 


6. National Monuments, 32 & 33 Vic., c. 42, and 
55 & 56 Vic., c. 46 : — 

Dividends on Stock, &c., 

Sale of Materials — Kilcrea Abbey, 


C arri ed f or w ard , 


2,453 3 6 
3,268 13 11 



£ s. d. 
8,155 1 5 


15,149 5 11 1 
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of Public Works in the Year ended 31st March, 1911. 
SERVICES — continued. 


EXPENDITURE — continued. 

Brought forward, 

4. Inland Navigation: — 

Shannon River; — 


ling and I 
cidental Exp 
i o£ Stall. 


Limerick 
Killaloe 
Upper Shannon] 


rel- I Repairs of Lock- Repairs of Roads, i 
Houses, Gates, ! Banks, Paths, 
nses I Bridges and Drains and 

| Masonry. j Dredging. ] 


£ s. d. •£ s. d. 

400 3 6 | 193 9 1 

124 9 10 189 11 1 

557 1 0 ! 458 18 0 


£ s. d. £ s. d. 

168 2 8 i 761 15 3 

357 8 5 671 9 4 

341 17 11 1,380 0 11 


2,813 11 6 


General Charges: — 

Superintendent’s Salary and Travelling Ex- 
penses, Repairs and Renewals of Buoys and 
Piles, Boats and Barges, Taxes, 


5. Telephone Capital: — 

Constructional work and fittings at Post Offices : — I 
Athy, 

Blackrock, 

Amiens Street, Dublin, 

Enniscorthy, 

Mullingar, 

Tipperary, 

6. National Monuments, 32 & 33 Vic., c. 42, and 

55 & 56 Vic., c. 46: — 

General Charges : — 

Salary and Travelling Expenses of Inspector of 
National Monuments, and Clerk of Works, 
Caretakers’ Wages, Incidents, &c., 


Works : — 

Aghowle Abbey, 

Castledermot Abbey, 

Clare Island Ruins, 

Devenish, 

Donaghmore Church and Tower 
Donegal Abbey, 

Dysert Church, 

Ferns Monastery, 

Glendalough, 

Jerpoint Abbey, 

Kilconnell Abbey, 

Kilcrea Abbey, . 

Kilmallock Abbey, 

Knocktopher Church, 

Meelick Church and Tower 
Mona Incha, 

Mungret Monastery, 

Newtown Abbey, 

North Aran Ruins, 

Quinn Abbey, 

Rattoo Abbey, 

St. Columb’s House, Kells, 

St. Francis’ Abbey, Kilkenny, 
St. Mary’s Abbey, Thomastown, 
St. Mullins, 

Sligo Abbey. 

South Aran Ruins, 

Timahoe Church and Tower, 


Carried forward, 


2 12 0 
0 4 10 
10 17 6 
212 7 .6 
27 1 6 
5 0 0 


£ s. d. 
774 8 2 


3 15 
20 19 
6 10 
0 7 
0 13 ] 
3 0 


0 18 
• 0 12 
28 17 


4 19 
3 18 
3 0 

97 17 ] 
18 5 
13 15 
2 18 
86 17 
15 10 
12 0 
1 4 

5 0 
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APPENDIX (H) TO SEVENTY-NINTH EEPOET OF THE [1910-1911. 

(H 6.) An Account showing the Receipts and Exfekdituee op the Commissionees 

MISCELLANEOUS 


RECEIPTS — continued. 

Brought forward, 

7. Linen Hall, 41 Vic., c. 1:— 

Rents, &c., received, 

Transfer from Votes, Sub-head Ha., . 

8. Southern Railway : — 

Revenue, after deduction of Working Com- 
pany’s charge, Rent of Thurles Station, and 
Telegraph Rent, for period ended 31st De- 
cember, 1910, . 

Amount received for payment of Baronial 
Guaranteed Dividends, 

9. Letteukenny Railway : — 

Revenue (after deduction of Working Com. 
pany’s charge), for period 1st January, 191( 
— 31st December, 1910, 

10. Ireland Development Grant: — 

Government Dredger : — 

Received for Hire, 

Tralee and Dingle Railway : — 

Received from Grant, 

11. Light Railways Surplus Revenue Account 

Bunerana and Carndonagh Railway, . 

Letterkenny and Burtonport Railway, 

Collooney and Claremorris Railway, , 

Travelling Expenses . transferred to Suspense 
Account, ... 


. Sundry Accounts : — 

Land Law Loans — Tenant Purchasers’ Deposits, 
Curragh of Kildare — Rents, 

Land Commission— Church Property Depart 
ment, .... 

Chief Secretary’s Gardens, 

Board of Admiralty, 

Board of Trade, .... 

Loans Insurance, . \ . 

Income Tax, 

Contractors’ Deposits lodged with Tenders, 
Drainage Works — Closing a/e, . 

Railways (Ireland) Act, 1896 : — 

Net Traffic Receipts, . 

Contributions for Extra Steamer Trips, 

Other Receipts, 

Marine Works (Ireland) Act, 1902 
Maintenance Fund, ... 

Dues, Rents, etc., .... 

Temporary Receipts for Loans, Voted Services, 


12a. Dowries Bay Marine Work No. 3 

Transfer from Vote 16, Class I., Downies Bay 


13. National School Grants 
Local Contributions, 


£ s. d. 
15,149 5 11 


66 6 0 1 
168 3 7 


3,645 10 6 : 
2,951 3 1 


Office of Public Works, Dublin , 




! 6,596 13 

1 


3,140 10 1 

- 

613 10 9 



2,569 14 8 

3,183 5 5 


268 3 0 



788 4 10 


. — 

30 14 10 



1,087 2 8 



8 5 0 




1,095 7 8 

— 

34 13 10 



308 12 8 


— 

211 13 7 


— 

493 3 5 


— 

30 14 4 



171 19 1 


— 

1,045 16 6 



877 18 4 



54 0 0 


— 

23 19 6 


1,924 16 10 



73 10 0 



160 4 6 




2,158 11 4 


536 15 3 



65 0 6 




601 15 9 


_ 

1,771 15 8 






- 

2,251 0 0 

- 

- 

479 14 1 


1 

39,915 0 4 | 
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op Public Works in the Year ended 31st March, 1911. 
SERVICE S —continued. 


EXPENDITURE — continued. 

1 

£ s. d 

£ s. d 

<6 B. d 

Brought forward, 


- 

6,001 1 7' 

7. Linen Hall, 41 Vic., c. 1 : — 




Rent paid, . 

_ 


Maintenance, Repairs, &c., 

— 

88 13 9 





234 9 7 

| 8. Southern Railway: — 



Interest on Loan, .... 

_ 



General Charges, .... 




Dividends on Baronial Guaranteed Stock 

n' : , ~ 

1 1,572 10 0 


9. Letterkenny Railway: — 



I 'bJVS 13 6 

Interest on Loan, 

— 



General Charges, .... 

- 

209 12 8 


10. Ireland Development Grant: — 




Government Dredger : — 




Maintenance, Wages, &c., 




Tralee and Dingle Railway : — 




Deviation Work, Acquisition of Land, &c., 

— 

5,971 3 9 


11. Light Railways — Surplus Revenue Account: — 




Expenses— Agents’ Salary and Travelling Ex- 




penses, &e., .... 

— 

159 11 11 


Paid into H.M. Exchequer, 


30 14 10 




— 

190 6 9 

12. Sundry Accounts: — 




Land Law Loans — -Tenant Purchasers’ Deposits 




lodged on Deposit Receipt, . 

— 

21 13 10 


Curragh of Kildare : — 




Paid to Commissioners of Woods, Forests, 




etc., ..... 

293 17 1 



Income Tax Refund, .... 

1 10 4 




._ . 

295 7 5 


Land Commission — Church Property Depart- 




ment, 

— 



Chief Secretary’s Gardens, 

— 



Loans Insurance, .... 

— 



Income Tax, ..... 

— 



Board of Admiralty, .... 




Board of Trade, ..... 

— 



Contractors’ Deposits — Refunded, 

— 

47 0 0 


Drainage Works Closing Account : — 




Paid into H.M. Exchequer, . 

— 

23 19 6 


Railways (Ireland) Act, 1896 : — 




Traffic Receipts .transferred to Grant, 

1,924 10 10 



Contributions, Steamer Service, transferred 




to Grant, ..... 

73 10 0 | 



Refund— other receipts, 

160 4 o : 




...... | 

2,158 11 4 


Marine Works (Ireland) Act, 1902: — 




Maintenance Expenses, 

233 12 10 



Dues, etc., refunded to Counties, 

65 4 6 




— 

298 17 4 


Temporary Receipts discharged — Loans, Voted 




Services, etc., .... 

— 

1,884 18 5 





7,628 19 9 

12a. Downies Bay Marine Work, No. 8: — 




Paid on account of Contract, 


2,123 9 6 


Superintendence, etc., 



251 11 3 


7 it- i.i'i 



2,375 0 9 

13. National School Grants :— 




Local Contributions — Paid to Contractors, . i 

— 


401 4 7 

£ s. d. 

Balance, ^Imprests, ... 35 0 0 1 



32,635 9 7 

(Bank of Ireland, 7,244 10 9 ( 







39,915 0 4 


J. L. Collins, Accountant 
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APPENDIX (H) TO SEVENTY-NINTH REPORT OE THE 


[1910-1911. 


(H 7.) — Arterial Drainage.— 

These Works are executed by District Boards in 


Schedule.— Abstract op Final Awards, and Receipts 





Area of 

Cost per 

Increase in the 

Amount of 

S3 . 

*lii 

Districts. 

Counties. 

! Date when Awards 
made final. 

] Injured Lands, 
! which have 

Proprietors 


payable 




been Drained 








! Statute Measure 

including 
Interest, &c 

Drainage. 

1 with Interest, 

ifs 



| 



j Redemptions. 

JI* 




A. E. p. 

| £ a. d 

£ a. d 

i £ s. d. 

~ , 

Athboy River, 

' Meath, 

4th April, 1869, . 

1,388 0 27 

8 0 5 

569 16 6 


a 

Ballinacourfcy, 

Limerick, . 

2nd Oct., 1875, . 

179 0 5 

17 18 

82 5 1 

f - 

0 

Ballyadams, . . 

j Queen’s, . 

9th Oct., 1883, . 

833 2 0 

{458 

204 15 0 

l 

27 6 2 


Ballycolliton, 

| Tipperary, 

9th Oct., 1891, . 

287 1 19 

4 14 6 

93 7 8 

/ 32 10 3 

7 

Ballynacarrig, 

1 King’s and Queen’s, . 



1 0 7 r 

516 14 0 
1,335 4 9 

l — 

a 

Ballyteigue & Kilmore, . 

1 Wexford, . 

9th Oct., 1888, . 

3,932 3 22 

3 9 10 

311 13 2 


Baltracey, 

1 Kildare, . 

13th Mar., 1875, . 

1,955 2 30 

4 0 5 

568 4 3 

j ^ 


Barnakyle, 

j Limerick, . 

| 3rd April, 1883, . 

1,017 1 32 

| 9 15 1 

607 19 9 

-j 136 13 7 








t 29 8 3 

10 

Boolinarrig, . 

1 King’s, . 

27th Mar., 1875, . 

926 3 20 

3 7 1 

197 12 8 

/ a— 

a 

Briokey River, 
Bride River, . 

Waterford, 

Cork, 

26th Sept., 1870, . 
9th Oct., 1882, . 

S29 1 20 
1,269 3 4 

5 4 3 

6 15 8 

297 2 1 
531 3 2 

97 13 5 


Bunkey, 

Limerick, . 

8th Oct., 1898, . 

868 1 20 

1 19 2 


/ 


Camoge, 

Carrigrohane, &c., . 
Cashen, 

Clodiagh River, 
Connell, 

Currygrane, . 

Limerick, . 

Cork, 

Tipperary, 

Kildare, . . . 

Longford, 

25th Sept., 1876, 
2nd April, 1900, . 
9th Oct., 1890, . 

30th May, 1872, . 
19th Jan., 1870, . 
9th Oct., 1882, . 

1,260 3 0 
624 2 20 
4,784 2 19 
1,657 1 4 
747 2 0 
114 3 37 

9 3 1 
7 12 1 

2 2 0 

4 3 7 
3 6 5 

5 9 4 

577 4 8 
250 13 6 
583 14 4 
398 6 7 
171 12 2 
27 14 1 

103 6 9 
118 14 9 
113 8 6 

7 9 0 

i S= 

19 

17 

49 

30 

Derrinlough, . 

King’s, . 

8th Oct., 1874, . 

622 0 30 

3 6 5 

143 15 4 


Doohyle, 

Limerick, . 

9th Oct., 1871, . 

409 2 32 

6 2 7 

145 9 2 

l 0 

0 

Douglas River, 

Carlow, 

31st Mar., 1875, . 

3,088 2 0 

4 7 3 

922 18 0 

f - 

a 

Dunderry, 

Elphin, 

Farney Bridge, 

MSath, 

Roscommon, 

Tipperary, 

8th Oct., 1907, . 

26th Mar., 1872, . 
31st Mar., 1908, . 

1,657 1 34 
3,395 3 12 
540 2 20 

5 1 8 

4 11 2 

1 6 10 

407 1 11 
1,036 1 10 

47 11 0 

l — 

205 13 10 

64 

Follistown, . . ; 

Meath, 

9th Oct., 1888, . 

201 3 32 

5 2 1 


r - 

a_| 

Do., 

Do., 

9th Oct., 1891, . 

_ 



^ 7 15 4. 

2 

Frankford River, 

King’s; 

27th Mar., 1875, . 

1,204 2 0 

6 5 3 


r - 


Do 

DO., . ; 

4th April, 1884, . 

- 

_ ’ 


l — 


Garristown and Dolvin, . j 

Meath and Dublin, . 1 

3rd April, 1882, . 

I 

1,034 1 25 

4 114 

461 3 0 

f 


Glasheen, . . . 

Cork, . . . j 

4th April, 1889. . 

133 1 0 

10 9 4 

111 15 3 

f - 

a 







1 ' 

Greanagli, 

Limerick, . 

4th April, 1890, . 

2,250 3 24 

5 9 4 

544 9 0 

1 

159 17 2 

29 [ 

Gully, . . . . 

Queen’s, . . . 

4th Oct., 1873, . 

1,064 0 10 

4 4 11 

242 13 9 < 

r - 

a i 

Gully, Upper, . . i 

Queen’s, . 

14th Mar., 1876, . 

508 1 18 

4 13 7 

129 12 2 

a- 

22 18 8 

r. 

Hogan’s Pass, 

Tipperary,- 

9th Oct., 1886, . 

855 i 29 

5 13 0 

288 13 10 

91 1 3 

J 

Inny, Uppor, . . -^j 

Heath, Westmeath, 
Longford, & Cavan, 

-4th April, 1881, . 

11,675 2 7 

7 8 3 

2,780 2 4 

1,474 1 1 

31 

Island Lakes and Glore >! 
River. J 

May „, . . . 

2nd April, 1875, . 

1,457 0 32 

5 16 6 

443 5 6 

31 15 1 j 

3 j 


Carried forward. 


55,280 2 7 

- 

15,330 10 5 

3,056 19 4 

I 

a These charges have expired. 



r 
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26 & 27 Vic., c. 88, &c. 

accordance with the Provisions of the above Acts. 


thereon, for the Year ended 31st March 1911. 



Receipts (Principal and Interest). 


Advanced, 
icluding inter 
to date of 
Award. 


charged on La 


Public Works, 
or refunded by 
Drainage Board. 


For year 
ended 31st 
March, 1911. 


Total to 
31st March 


Athboy Rivor. 
Ballinacoiuty. 
Ballyadams. 


-Barnakylo. 


rey River. 


L'ohano, &c. 








and Delvin. 


and Glcre 


Church Fund. 


’rinted image digitised by the University of Southampton Library Digitisation Unit 


■ d. £ s. i 

i ■ £ s. d. 

5 — 

15,952 14 5 

9 — 

1,775 11 9 

7 54 12 < 

t 4,886 7 11 

4 91 10 5 

■ 1,865 1 6 

11 545 15 3 

8,461 10 1 
l 13,566 4 2 ; 

0 — 

11,567 18 0 ] 

1 287 9 4 

4 55 9 0 

11,617 15 5 1 
j 2,253 18 4 j 

5 

4,346 6 5 1 

7 — 

11 190 6 10 

6,163 14 7 I 
10,526 3 9 1 

5 27 4 5 

1,882 5 10 E 

10 206 13 6 

11 228 10 6 

3 349 7 7 

3 — 

3 — 

9 8 19 2 

18,964 8 4 C 
2,476 12 5 C 
12,782 9 10 C 
9,861 9 3 C 
3,533 1 3 C 
786 2 11 C 

1 — 

2,950 0 1 D 

6 13 0 0 

2,229 5 6 D 

1 — 

19,591 11 1 D, 

6 410 11 10 

6 — 

0 47 2 0 

1606 5 4 Di 
22,009 8 6 El 
141 6 0 Ea 

1 15 10 8 

1,429 4 7 Fo 

S — 

471 11 6 | 

2 — 

9,604 9 2 Fr; 

l 17 13 4 

1,152 4 5 

t 13 14 10 

7,098 4 2 Ga 

! 63 11 8 

1,781 5 10 Gla 

[ 315 7 4 

15,007 18 6 Gre 

- 

6,482 7 2 Gul 

58 7 7 

3,755 1 3 Gul 

171 18 2 

6,688 1 4 Hog 

2,985 10 11 

116,552 8 4 Inn] 

70 14 4 

14,222 19 9 

6.229 0 9 

376,043 8 8 
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(H 7.) — Arterial Drainage.— 


These Works are executed by District Boards in 


Schedule. — Abstract of Final Awards, and Receipts 


Killard, 
Kilmastulla, 
Laracor, 
Lerr River, 


Lough Erne, 


Do. (Navigation), 
Lough Oughter, 
Milford, 

Morning Star, Upper,- 
Mulkear River, 


Nanny River, 


Do., 


Owenroe, 

Pallas River, . 

Parsonstown, 

Quinagh, 

Rathangan River, 

Rathdownoy, 

Silver River, . 

Sixmilebridge, 


Stoneyford River, 


Do., 


Swilly Burn, . 
Torrent River, 
Tory Hill, 
Tramore, 


Brought forward, . 
Kildare, 


Cork, 

Tipperary, 

Meath, 

Kildare and Carlow, 


Cavan, Donegal, 
managh, & Monaghi 
Do., 

Cavan, 

Cork, 

Limerick, 

Limerick, 


I, Fcr- \ 
aghan, j 


Meath, 


Do., 


Do., 


Tipperary, 

Tipperary and King’s 
Carlow, 

Kildare, 

Queen’s, . 

King’s & Westmeath, 
Clare, 


Kildare, 


Galway & Roscommon, 


Cavan, 
Donegal, . 


Tyrone, . 
Limerick, . 














Area 

of 

Cost per 

Tnnroa,, 

in 



a ¥~ 


Injured Lands, 

Propriet 

ors. 

Annual Letting 

payable 


1 

made final. 

been Drained 
or Improved. 
Statute Measure. 

including 
Interest, &c. 

of these Lai 
caused by 
Drainage 

ds. 

to r®Pay Cost, 
after deducting 
Redemptions. 


A. 

R. P. 

£ s. 

d. 

£ 

*. 

d. 

£ s. 

d. 



55,280 

2 7 

_ 


15,330 

10 

« 

3,056 19 

4 

- 

'29th Sept., 1877, . 

2,347 

3 30 

3 11 

6 

506 


10 

r !_ 


a 












201 

1 0 

9 4 


153 

15 

3 

45 19 



26th July, 1870, . 

1,681 

I 18 

6 10 

7 

582 

12 

2 




3rd April,. 1880, . 

879 

1 22 

7 0 

7 

204 

12 

10 




9th Oct., 1885, 

1,684 

3 20 

16 8 

11 

636 

5 

0 

91 3 

5 

45 

4th April, 1891, 

15,327 

0 36 

11 16 

11 

4,716 

11 

0 

2,559 4 

3 

58 


- 


_ 








4th April, 1878, . 

3,077 

1 30 

5 1 

11 

846 

16 

9 




8th Oct., 1887, . 

4th April, 1888, . 

1,015 

0 10 

8 14 

9 

469 






830 

2 35 

8 12 

9 

356 


0 




20th Sept., 1877, . 

3,250 

2 24 

9 4 

1 

923 

9 

11 

288 17 

8 

20 

4th April, 1888, . 

784 

3 0 

10 5 

1 

585 

15 

2 

164 5 

7 

25 : 

4th April, 1888, . 

163 

1 20 

6 7 

9 

72 

11 

2 




4th April, 1888, . 

2,207 

2 0 

5 0 

9 

891 




9 


8th Oct., 1907, . 

940 

0 10 

3 2 

0 

210 




64 

25th Sept., 1874, 

2,719 

0 1 

4 4 

6 

650 

19 





19th Jan., 1870, . 

680 

3 0 

3 13 

5 







4th April, 1883, . 

8,864 

2 3 

8 12 

5 

3,044 

19 

10 

952 18 



9th Oct., 1868, . 

413 



1 

189 


4 




8th Oct., 1870, . 

1,092 

2 30 

3 12 

8 







4 th April, 1871, . 

2,595 

0 4 

7 13 

2 

1,229 

14 

11 

a— 



9th Oct., 1884, 

3,364 

0 0 

8 18 

3 

1,550 

15 

10 

202 8 

* 

42 

22nd Oct., 1895, . 

16,500 

1 14 

8 7 

1 

3,013 

12 

3 { 

b) 954 11 

c) 1,262 11 

1 

9 

49 

49 

— 

— 


— 


— 



a - — 


a 

— 

— 


— 


— 



292 10 


— 

23rd Mar., 1880, . 

265 

2 19 

7 6 

0 

133 

15 

2 

a— 


a 

9th Oct., 1886, . 

1,404 

2 19 

6 2 

1 

485 

5 


113 6 


22 i 

3rd April, 1875, . 

453 

1 16 

11 7 

1 




[ a- 


0 









\ a— 


0 

3rd April, 1878, . 

981 

3 2 

6 4 

• 

434 

13 

4 

{ 


l 

9th Sept., 1890, . 

320 

0 17 

6 2 





f 40 8 

11 

3 




• 








3rd April, 1905, . 

339 

2 25 

5 9 

7 

142 

9 

4 



32 

4th April, 1883, . 

886 

0 18 

7 10 

1 

314 

7 

3 

125 12 

6 


the districts, . j 










130,553 

0 29 

7 2 

3 

38,680 

0 

7 

11,764 4 

10 



a These charges have expired. 
Office of Public Work*, Dublin, 1th July, 1911. 


:. Payable by occupiers. 
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26 & 27 Vic,, c. 88, &c. 


accordance with the Provisions of the above Acts. 


thereon, for the Year ended 31st March, 1911. 


Receipts (Principal and Interest). 


Advan 

including^ 

of 

- 

<sx& 

Public Works, 

Amoi 
charged on 

Ban 

ds. 

Total 

to 


For 

yea 


Total 

to 


Districts. 




Drainage Board. 




191(1 



March 

19 


191 




£ 

s. 

d. 

£ 

a. 

d. 

£ 

a. 

d. 

£ 

a. 

d. 

£ 

a. 

d. 

£ 

a. 

d. 


/ 294,052 
1 *2,350 

0 

7 

0 

\ 10,736 

19 

0 

285,665 

2 

7 

369,814 

7 

11 

6,229 

0 

9 

376,043 

8 

8 


\ 8,657 

4 

6 

260 

0 

0 

8,397 

4 

6 

11,398 

15 

5 

- 



11,398 

15 

5 

Kildare. 

1,852 

6 

8 

_ 



1,852 

6 

8 

1,289 

13 

8 

84 

15 

8 

1,374 

9 

4 








10,980 



15,384 

19 

11 

1 


9 

15,386 

2 






35 

15 

4 

6,181 

17 

6 

8,887 

16 

9 

isr 

U 

5 

9,039 





2 

0 

202 

0 

0 

27,714 

2 

0 

40,307 

6 

5 

184 

1 

3 

40,491 

8 


Lerr River. 

181,557 

16 

0 

- 



181,557 

16 

0 

167,053 

17 

3 

5,434 

7 

4 

172,488 

4 

7 

Lough Erne. 

J17, 197 

14 

0 

17,197 

14 

0 

_ 



25,314 

15 

2 

1,100 

12 

10 

26,415 

8 









16,188 

4 

0 

23,460 

15 

4 

735 

17 


24,196 

13 

0 








8,871 

14 

6 

10,380 

10 

1 

202 


0 

10,582 

15 

1 








7,175 

0 

0 

8,840 

2 

0 

1,285 

19 


10,126 

1 

5 








29,914 

19 

0 

46,727 

9 

3 

577 

5 

10 

47,304 

15 

1 

Mulkear River. 

8,663 

5 

7 

I 544 

\ t70 

0 

19 

0 

7 

y 8,048 

6 

0 

9,879 

5 

5 

380 

12 

1 

10,259 

17 

6 

Nanny River. 

1,043 

12 

0 

— 



1,043 

12 

0 

1,134 

2 

2 

51 

1 

2 

1,185 

3 









11,121 

16 

0 

12.577 

10 

11 

521 

9 

6 

13,099 

0 

5 



17 





2,914 

9 


266 

17 

8 

131 

17 

3 

398 

14 

11 







11,549 

17 


17,290 

9 


362 

13 

2 

17,653 

2 







0 

0 

2,500 

18 

8 

3,782 

11 

1 




3,782 








0 

0 

76,422 

6 

9 

85,696 

11 

10 

1,684 

0 

1 

87,380 

11 

11 


3,971 

2 

9 

_ 



2,648 

3,971 

6 

2 

3 

9 

5,690 

8 

1 

7 

5 




3,764 

5,690 

8 

1 

7 

Rathdowney. 





11 

0 

10 

0 

19,904 

12 

3 

28,814 

2 

7 

23 

2 

9 

28,837 

5 

4 

Sixmilebridge. 

I 32,230 

0 

0 

\ f600 

V 29,984 

J 

8 

2 

44,114 

2 

9 

404 

16 

6 

44,518 

19 

3 

Stonoyford River. 

j j-§139,792 

9 

5 

1,939 

6 

6 

137,853 

2 

11 

115,475 

10 

4 

6,227 

14 

11 

121,703 

5 

3 

Suelc River. 

| *3,786 

1 

0 

_ 



3,786 

1 

0 

3,102 

9 

8 








2,082 


0 

6 

13,000 

143 

0 

0 

0 

0 

1,939 

5 

e 

10,575 

2,999 

0 

1 

0 

585 

0 

0 

11,160 

2,999 

0 

0 

Do. (Catchment Area). 
Swanlinbar. 

9,230 

13 

5 

\ tl4 

18 

0 

9 

8 

y 8,578 

14 

0 

10,244 

18 

7 

• 226 

12 

10 

10,471 

11 

5 

Swilly Burn. 

h 

>• 5,332 

1 

6 

187 

10 

0 

5,144 

11 

6 

7,517 

2 

8 

- 



7,517 

2 

3 

Torrent River. 

f 6,110 

13 

S 

- 



6,110 

13 

8 

8,349 

11 

10 

- 



8,349 

11 

10 

Tory Hill 

\ 2,033 

15 

0 

70 

0 

0 

1,963 

15 

0 

2,542 

9 

10 

61 

13 

6 

2,604 

3 

4 

Tramore. 

1,861 

0 

« 

_ 



1,861 

0 

6 

604 

16 

8 

120 

19 

4 

725 

16 

0 

Triogue 

6,845 


9 



0 

6,648 

18 

9 

7,824 

15 


251 

5 

0 

8,076 

0 

5 

Ward River. 

973,260 

5 

5 

















*6,136 

1 

0 

















979,396 

6 

5 

_ 

50,901 

13 

0 

928,494 

12 

7 

1,111,106 

8 

9 

27,019 

18 

5 

1,138,126 

7 

2 



J. L. Collins, Accountant. 
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APPENDIX I. 


Statement showing the Purposes for which Advances of Public Money are made by the Commissioners 
of Public Works in Ireland, with the Rates op Interest and Periods of Repayments, 


Purpose of Loan. 


Authorising Acts 


Rate of Interest 
per cent, on 31st 
March, 1911. 


Maximum Period of Repayment. 


Local Loans Fund. 
Loans secured on Local Rates. 


1. County roads, bridges, ant 

1 & 2 Wm. 4, c. 33, s. 


”1 50 years. 

court-houses. 

j 23, amended by 32 & 
1 33 Viet., c. 74, s. 1. 



2. Court-houses erected by the 
Board. 

j 6 & 7 Wm. 4, c. 116, s. 
70. 


1 year from completion of works. 

3. Bridges between counties, 

1 & 2 Wm. 4, c. 33, 


30 years. 


amended by 4 & 5 
Wm. 4, c..f>l, 2 & 3 




Viet., c. 50, and 30 & 
31 Viet., c. 50. 



4. Public works generally, in- 

1 & 2 Wm. 4, c. 33, 


25 years. 

eluding commercial har- 

with local or special 


hours, docks, canals, and 




bridges other than county 
bridges. 




5. Fishery piers and harbours, 


Not exceed- 

25 years. 

construction of. 

30 Viet., c. 45. 

mg J 

30 years, 3i | 


6. Loans to Trustees of Bis 


50 „ 3« 

19 

tricls carried out under 
the Act 5 & 6 Viet., c. 89. 

13. 



7. Repairs of fishery piers, 

16 & 17 Viet., c. 136, 
sec. 11. 


1 year from completion of works. 

8. Maintenance of navigation 
works. 

19 & 20 Viet., c. 62, . 


Ditto. 

9. Emigration, . . : . 

45 & 46 Viet., c. 47, . 


20 years. 

10. Public Buildings — 



30 years. 

(a) Public Libraries, 

40 & 41 Viet., c. 15 & 
c. 54. 


25 years. 

(b) Reformatories, . ~] 




8 Edward 7, c. 67, 


35 years. 

(c) Industrial Schools, 



11. *Dispensary houses, erection 

42 & 43 Viet., c. 25, . ! 

r 

50 years. 

12. *Lunatic asylums buildings, 

1 & 2 George 4, c. 33, 1 


50 years. 

erection of, &c. 

8 & 9 Viet., c. 107, | 
18 & 19 Viet., c. 109, | 
40 & 41 Viet., c. 27, 
56 & 57 Viet., c. 65, ! 
and 61 & 62 Viet., c. ; 
54, 

Not exceed- 






13. Sanitary improvements, 

Public Health Acts, 

50 years. 

Water supply, sewerage, 

37 & 38 Viet., c. 9, s. 

mg 

&c. 

43, 41 & 42 Viet., c. 

30 years, 31 



52, and 59 & 60 Viet. . 
c. 54, s. 29. 

50 „ 3f 



1 & 62 Viet., c. 37, s. 61, 


50 years. 

16. Small Dwellings Acquisition, 

2 & 63 Viet., c. 44, . 


30 years. 

16. Agriculture and Technical 



40 

Instruction. 



y ‘ e 

17. Housing of the Working 

3 & 54 Viet., c. 70, and ! 



Classes. 

8 Edward VII., c. 61. 1 

H 

80 years. 


•S the periods allowed v: 


s aecordi g to the object of the loan. 
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Purpose of Loan. 


1. Arterial drainage works, 


Local Loans Fund. 

Loans not secured on Local Rates. 


26 & 27 Viet., c. 88, 
28 & 29 Viet., c. 52, 
37 & 38 Viet., c. 32, 
43 & 44 Viet., e. 27. 


4 during progress 
of works, subse- 
quently 3£. 


, Maintenance 
works. 


of drainage 29 & 30 Viet., c. 49, 


3. Railways and Tramways, ! 1 & 2 Wm. IV., c. 33, & 

Harbours, Docks, Canals, ! Tramways Act, 1883. 

&c. 

3a. Loans under the Harbours 
and Passing Tolls Act, 

1861. 

With collateral security 
of property. 

Without collateral 
security. 

4. Reclamation of waste lands 

(see also Land Law Act, 

1881). 

5. Loans to Pier Authorities 

created by Shannon Act, 

1885. 

6. Glebe houses, erection of, 

and purchase of land, &c. 


7. Land improvement prelimi- 
nary expenses. 

S. Land improvement: — 
Loans to landlords — 

(a) For sub-soiling, trenching, 
irrigation, embanking, 
fencing, and reclamation 
of waste lands. 

( b ) For farm buildings, houses 
and offices, scutch mills, 
labourers’ dwellings, and 
planting. 

(c) For labourers’ cottages 
erected by order of Land 
Commission. 

9. National school teachers’ 
residences, erection of 
10. ^Dispensary houses, erection 


1 & 2 Wm. IV., c. 33, 


Shannon Act, 1885, 


33 & 34 Viet., c. 112, 

34 & 35 Viet., e. 100, 
and Expiring Laws 
Continuance Acts. 

10 Viet., c. 32, s. If 


10 Viet., c. 32, 


of. 


11. Non-vested schools and 

training colleges, erection 
of. 

12. Land Law Act, 1881, . 

(a) Loans to tenants for im- 

provement of their hold- 
ings. 

(b) Loans to Companies for re- 

clamation of waste lands, 
&c. 

13a. Housing of the working 
classes. 

To, Companies and pri - 1 
vate persons, limit- 
ing their profits. 

To Companies and pri- I' 
vate persons not so j ' 
limiting their profits. 
Loans to Congested Districts) 
Board, 


10 Viet., c. 32, 


29 & 30 Viet., c. 40, 


10 Viet., c. 32, s. 7, and 
Land Law Act, 1881 
s. 19. 

38 & 39 Viet., c. 82, 


Not less than 


42 & 43 Viet., c. 25, 


47 & 48 Viet., c. 22, 


44 & 45 Viet., 
31. 


53 & 54 Viet., c. 70, 


(about) 3J 


1 & 2 Wm. IV. & 54 & 
55 Vic., e. 48, s. 40, 
ss. 16. 


3f 

4 


Irish Church Fund. 


For erection of fishery piers and [ 46 & 47 Viet., c. 26, 
harbours. 


35 years. Compound 
sum (Principal, with 
interest during pro- 
gress of works) re- 
payable by annuity 
of £6 10s. per cent, 
for 22 years, or £5 
per cent, for 35 
years. 

Various periods, not 
usually exceeding 
12 years. 

25 years. 


(about) 3£ 


3 years from com- 
pletion of works. 


50 years. 


35 years. 


22 years. 


(about) 


(about) 3i 


1 25 years. 


° h " th ° 1 Sriilnatw-iWn-l -IHrawUiHItteation Unit 
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v APPENDIX 


Tramways and Public Companies (Ireland 



Comity. 

Order in Council, i Area charged. 

1 Proportion 

Maximum 

Annual 

Guaran- Contribu- 
teed i tion for 
Capital which 

paid up. j Treasury is 

on No. 8. 
8. 1 9. 

ssssrxs 

sill 

Poundage required to 
meet liability in Col. 

Gutiran- , 

Date. teed Designation. 

Capital 
authorised. 

3. 1 4. | 5. 

authorised 
, ! guaranteed 

' alua- ! capital 
tion. j charged 
| thereon. 

6. ' 7. 

crAmt'flrf'i^ 811 '" 2 

recoupedout oito' n 

See note § at end of’ 

10. 

tatement. 



20th May, 132,000 1 Baronies of Lower 

£ 

75,008 5 

1 

£ £ 

£ 

*. d. 



1884. (5%) Dungannon and 

Clogher, except Par- 
j ish of Donacavyy, 

0 


March and Sept., 


1. Clogher Valley, 
37 miles. 


of Foremass, and 
Townland of Mount 
Stewart. 


123,310 t 2,400 - 






23,894 - 




1 


j Magherastephana 
j and Tyrkennedy. 



March and Sept., 
‘ 




28th July, 202.000 Parts of Baronies of 

31,999 48 

44,920 1 891 




U ndcitaking 
No. 1. 

1884. (5%) Lowcjr Loughtce, ^ 

202 






Tullyliaw. 





48J miles. i 

Leitrim, . 

Parts of ^ Baronies of 

64,072 154 

148,105 2,940 

4,410 

1 4J 

l 

No. 2. ”J 

1 aml MOhU1 ' 

202 


1st May, 1910. 





321,732 — 

103,500 3,270 


* 

27 miles. 


1884. (4%) ^ f r 

17 


April and Oct., 




roe, Ibrican, lnchi- > 
| quin, and Islands. J 

110,202 l 10 
17 



(in addition). 





6,500 — 



hour Junction. 


1885. : (5%) | of Carrickfergus. 

amount. 





’ 






Fermoy. 


1885. i (5%) 1 and Clangibbon, 

amount. 

• | 



1 


and Township of 


liability 







1900.) 



6. Sclml! & Skibbereen 



30,920 | 3 






1885. ! (5%) Carbery. 

7 






West Division, West 
Carbery. i 1 

7 



] 6J 

7. 'Vest Donegal, 

Donegal, 

13th Jan., 19.000 ] Baronies of Banagii 

— Full t 

17,000 __ 340 





1 /o) y g 


^liability” 







1898.) 



8. Cork, Coaehford, am 

Cork, 

20th Mnrcli,! 75,000 i Parts of Baronies of 

58,387 j Full 

75,000 . 1,600 

497 

0 2t 

Muakerry). 


J East Mnskerry. 



June, 1910. 
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J. 

Act, 1883, 46 & 47 Vic., cap. 43. 






COMMISSIONERS OF PUBLIC WORKS, IRELAND. 


Act, 1883, 46 & 47 Vic., cap. 43. 
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[1910-1911. 


APPENDIX 


Tramways and Public Companies (Ireland) 




Order in 

Council. 

Area chargee. 

Proportion 



Net total charge in 
espect of Dividend 

Twiffisas,? 

smJS'ss 

asssssi 

let, 1898, Sec. 58, C|. 

1 

11. 


County. 

Date. 

3. 

Guaran- 

teed 

Capital 

uthorised. 

4. 

Designation. 

6. 

capital 

charged 

Guaran- 
teed 
Capitol 
paid up. 

». 

m 

Treasury is 
liable 
on No. 8. 

9. 

ItSDS 

on the guaranteeing 

credit for the Trea- 
sury contribution. 

10. 




£ 


£ 


£ 

£ 

£ 

s. d. 

16. Donoughmore Bx- 

Cork, 

6th Aug., 
1891. 

30,000 

(4%) 

Parts of East Mus- 
kerry, Barretts, and 
Duhallow. 

^16,350 

A 

I 30,000 

600 

Dec., 1909, and 
June, 1910. 

0 8} j 





kerry and Barretts. 


T3‘ 

J 




17. West Donegal (Killy- 
■ begs). ^ ^ 

Donegal, . 

24th | Oct., 

1,000 

(5&) 

Barony of Banagh. 

- 

Fuli ^ 

1,000 

20 

(Cancelled.) 

- 

Nil. 

18. Hcadford and Ken- 
19} miles. 


17th Feb., 
1891. 

60,000 

(4&) 

Part of Glanerought, 
South Dunkerron, 
and Magonihy. 

26,022 

Full 

amount. 

60,000 

1,200 

*1,200 

April and Oct., 
1910. 

0 11} 

19. West Kerry (Kil- 
Ofglin and Valon- 
tia). 

26} miles. 

' 

17th Feb., 
1891. 

70.000 

(4%) 

Iveragh and part of 
South Dunkerron. 

26,966 

S6 

A 

70,000 

1,400 

*1,400 

April^and Oct., 

1 0} i 

20. Collooney and Swin- 
iord 

29} milos. 

Sligo, 

25th Nov., 
1892 

80,000 

(4%) 

Baronies of Carbury, 
Leyuy. Tireragh. and 
Tirerill, Co. Sligo. 

| 192,670 

^amount. 

80,000 

1,600 

fNU. 

April and Oct., 
1910. 

1 

Nil. I 





Part of Barony of 
Tireragh now in Co. 
Mayo. 


J' 





21. Claromorris & Swin- 
17} miles. 

m ’°- ' 

25th Nov., 
1892 

40,000 

(4%) 

Barony of Gallen and 
parts of Baronies of 
Costello and Clan- 

67,758 

Full 

amount. 

40,000 

800 

73 

April and Oct. 
1910. 

0 0} 

22. Stranorlar to Glen 
tios (Finn Valley). 

24} miles. 

Donegal, . 

15 th Sept. 
1891. 

( r o4)° 

Part of Baronies of 
Boylagh and Kaphoe 
South. 

- 

Full 

amount. 

1,000 

20 

(Cancelled.) 

- 

Nil. 













ie guaranteeing area 
ar, 1907, the working 
'eminent (Ireland) A 


y fully indemnify tt 


_ . concerned, a sum. equal to one-half of such excessis repayable.put of the Local Taxation (Ireland) Account. 
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J. — continued. 


Act, 1883, 46 & 47 Vic., cap. 43. 



■ For details see Board’s Annual Report, 1906-07. t Compounded expenditure, so as to produce guaranteed surplus ot £800 per annum. 


Office of Public Works, Dublin. 

Printed imane digitised by the University of Southampton Library Digitisation Unit 


J. L. COLT .INS, Accountant. 


Railways (Ireland) Act, 1896, 59 & 60 Viet., c. 34. 
(a) Lines constructed under the Act. 



Printed image digitised by the University of Southampton Library Digitisation Unit 


of £5,000 Baronial Stock, plus the £15,000 referred to. 

m Public Funds and the total estimated cost is made up by the sum of £5,212 9s. proceeds of the issue of £5,000 Baronial Stock, which has bee 
mt to be expended by that department is therefore £324,059. 
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RAILWAYS (IRELAND) ACT, 1896, 59 & 60 VIC., C. 34 .—continued. 
APPENDIX K. — continued. 


(b) Sligo and Belmullet Steamer Service (opened June 1st, 1899). 


Year. 

Receipts. 

Expenditure. 

Bala 

nces. 

Credit. 

Debit. 


£ 

£ 


£ 

1897-8, .... 

Nil 

1,409 

— 

1,409 






1898-9, .... 

Nil 

859 

— 

859 

1899-1900, . . 

656 

13,237 

- 

• 12,581 

1900-1 

1,212 

4,723 

- 

3,511 

1901-2, .... 

1,370 

4,803 

- 

3,433 

1902-3, .... 

1,483 

4,494 

- 

3,011 

1903-4, .... 

1,716 

4,481 

- 

2,765 

1904-5, .... 

1,596 

4,474 

- 

2,878 

1905-6, .... 

1,497 

4,469 

— 

2,972 

1906-7 

1,428 

3,606 

- 

2,178 

1907-8, .... 

1,610 

3,404 

- 

1,794 

1908-9, .... 

1,692 

3,431 


1,739 

1909-10, .... 

1,560 

3,377 


1,817 

1910-11, . ? . 

1,925 

3,513 

- 

1.588 


J. L. COLLINS, Accountant. 


Office of Public Works, Dublin. 


Printed image digitised by the University of Southampton Library Digitisation Unit 





DECENNIAL INDEX TO BOARD’S ANNUAL REPORTS (1900-1901 to 1909-1910). 



Printed image digitised by the University of Southampton Library Digitisation Unit 



2 ] 9 


1010-1911.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 89 


cdc 6 ^c 6 cdc 6 c 64 |CO 

OTCOCOCOODCDCOot' 0 

INI 

ig.i i i 

i u 1 1 1 M 1 1 1 1 1 1 1 1 1 1 

104-5 

74-7 

90-3 

92-3 

74-5 

94-5 

94-9 

100-3 

74-7 

Mil 

5? 1 Q<? 

o 1 ^ S 

9 

48-9 

9 

9 

11 

48 

108-109 

76-79 

92-95 

94-95 

76-77 

96-97 

96-101 

102-107 

76-77 

3 1 1 1 1 

SMS 

CO I* 

” IS 15“ I s II 13 II 1 1 1 1 

05 

05 

108-109 

76-79 

92-95 

94-95 

76-77 

96-97 

96-101 

102-107 

76-77 

IS 1 II 

1 1 1 1 

8 

30 

8 

8 

10-17, 58-73 

29 

10 





OJ 03 “O >0 I> t* r- | C- t- 
oo‘ot~c~ l 9 c 7cocp‘o 

CO^OI-^OvOcoOltO 
CO MJ L— t- V5 C- C-. CO >0 

IS! 1 I I 

1 11 1 

8 

23 

27 

9 

9 

23-24 

25 

94-95 

62-65 

78-81 

80-81 

45 

82-83 

82-87 

88-93 

_ 

14 

39 1 

1 1 II 

43 

36 

43 

43 

31 

34-35 

CO t- CO 

CO >9 C- 1 t* l> GO I 
rji CC cq o ' Ol GO 1 

®wOt- C~ L- C- 

30 

14-16 

1 1 1 1 

10 

10 

29-30 

11 

88-89 
60 61 
72-75 
74-75 

76-77 

76-81 

82-87 

25-40 

i is i r 

15 11 

1 1 1 II 1 1 1 1 1 1| IS 1 1 1 l 

84-85 

52-55 

17-18 

70-71 
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13 11 

9-13 

14 

29 

20, 27 

82-83 

48-51 

06-69 

68-69 

70-71 
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76-81 



3 

ns ii 

la I i 

1 1 1 1 1 1 s ii r. 1 1 1 s i r. 

CO CO 

of 1-1 





*3 £ 

Loaii3 — 

Purposes and Eates of Interest 
General Abstract, 

Advances and Kepayments, 

Land Improvement Preliminarie 
Lunatic Asylum Buildings, . 

Sea Fishery Piers, 46 & 47 Vic 
Miscellaneous Services, 

Arterial Drainage, 

Technical Schools, . 

Ballyhalbert Pier, 

Bann Drainage, . 

Board of Works, Duties, . 

Botanic Gardens, Water Supply, 
Boyle Abbey, 

Bridges Acts, 

Buncrana and Carndonagh Eailway, 
Burtonport Kailway, 

Buttevant Friary, 

Cape Clear Harbour, 

Canon’s Island Abbey, Co. Clare, 
Cashen Kiver Drainage, . 

Cavan and Leitrim Eailway, . • 
Civil Departments, 

Cladnageragh Pier, 

Clare Galway Abbey, 

Cleggan Harbour, 

Clonmaenois, Euins of, . * 

Clontarf Police Station, . 

Coach and Steamer Services, 

Coast Guard Stations, 

Coast Guard Stations, Discontinuance 
Collooney and Claremorris Eailway, 
Contracts (Periodical) for Supplies, 
Cork, Blackrock, and Passage Kailws 
Cork Custom House, 

Cork Post Office, . 
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II II 

M? M i M 

34 

31,47 

30 

23-4 

34 

45 

31, 46 

9, 28 
36 

34, 37-44 

II II 

I 
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50 

65 

9 

6, 7 

40,55 
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.0 
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m 



2 a 

Fire, Protection against, 
Fishery Piers and Harbours 
(See Piers and Harbours. 
Four Courts, . . 

French Church, Waterford, 

Galway Mills Trustees, . 
General Post Offices, Dublin 
Glebe Loans, 

Gortnasate Harbour, 

Gough Statue, 

Grand Canal Company, . 
Grey Abbey, 

Grianan of Aileach, 

Hill of Tara, 

Holy Cross Abbey, 

Holy Island (Lough Derg), 
Housing of the Working Clas 
Howth Harbour, 

Inchicore North Estate, . 
Industrial Schools, 

Inland Revenue Buildings, 
Interest, Rates of, 

Ireland Development Grant, 
Irish Church Fund Loans, 

Kilcrea Friary, 

Kilmore Pier, 

Kilmurvey Pier, . 

Kilronau Pier and Harbour, 
Kingstown Harbour, 
Kinvarra Harbour, , 

Labour Exchanges, 

Labourers Acts, . 

Labourers’ Dwellings in Towr 
(See Housing of the Work 
Land Improvement Acts, 
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1909-10 

Page. 

38 

9 

34 

20-26, 34-44 

9 

6 

36 

31 

7-8, 32 
29 
27 
26 

10-20, 49-51 
29 



1908-9. 

Page. 

63-65 

55 

9 

40, 55-65 
57 

8, 9, 53 

11 

65 

47 

44-6 

12-39 

1907-8. 

Page. 

61-6 

30 
56 

9, 53 

31 

7 

58 

54 

8, 9, 53 

42 

41 

39 

36 

13-30, 71 

1906-7. 

Page. 

41, 48-50 
18 

40 

8 

19 

42 

37 

7-9, 38 

31 

27-28 

26 

10-17, 56-73 

32 

1905-6 

Page. 

1 5|3-||| IS «, *-2 lllis isS 1 IIS IS 1 sb 

g ^ « rH 

1904-5. 

Page. 

48, 51, 52 

28 

20 

43 

43 

20, 21 

45 

41 

43 

28 

27 

17, 59 
40 

1903-4. 

Page. 

19,40,42,44 

24-26 

35 

10 

16-17, 86-44 

32, 37 

33 

10 

24 

8-9 

14-16, 49. 50 
32 

1902-3. 

Page. 

20, 43, 45-47 

28-31 

17 

17 

38 

5, 17-18, 39-47 

35, 40 
36 

6, 28, 29 
10 

26 

10-12, 52-53 
35 

2 * 

1 i 

2 

37 39, 41 

24, 25 26-27 

— 15 

15 15 

30 34 

19-22, 31-4015, 16, 20 

— 35,36,38,43 

29 — 

32 36 

— 33 

22 21-26 

16 — 

11-15, 45-46 8, 9-13, 48 
31 

Subject. 

Land Improvement Act, 1864, . ... 

(See Limited Owners.) 

Land Law Act, 1881, .... 

Legal Departments, .... 

Legislation, ..... 

Letterkenny Railway, . 

Letterkenny and Burtonport Railway, . 

Light Railways and Tramways, . 

(See Railways, etc.) 

Limavady and Dungiven Railway, 

Limited Owners’ Residences, 

Liscannor Barbour, .... 

Loans, General, . . 

Local Government Board Offices, 

Local Government (Ireland) Act, 1898, . 
Longmeadows Estate, .... 

Lough Corrib Navigation, . .. 

Lunatic Asylums, .... 

Magilligan Point Pier, .... 

Maigue Navigation, .... 

Marine Works (Ireland) Act, 1902, 

Mellifont Abbey, .... 

Metropolitan Police Stations, 

Military Buildings, .... 

Miscellaneous Duties of Board, . 

Mitchelstown and Fermoy Light Railway, 

Mode of Repayment of Loans , . 

Motor Speed Trials, Phcenix Park, 

National and Ancient Monuments, 

National Education Buildings, . * 
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6, 7, 31 
37 
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National Gallery, 

National Schools and Training Colleges 
(See Non-Vested Schools.) 

National Schools — Eules in Designing, 
National School Grants, . 

National School Teachers’ Eesidences, 
Naval and Military Buildings, . 
Navigations, Inland, 

Navigation Works, Maintenance of, 
Newcastle Harbour, 

Newry, Ready, and Tynan Railway, 
Newtown Church, Trim, 

Non-Vested Schools and Training Colle 
Non- Voted Services, 

Office of Public Works, Removal of Of 
Ogham Stone, Inishvickillane Island, 
Ordnance Survey Offices, 

Pallas River Drainage, 

Parliamentary Bills, 

Parochial Records, 

Passage East Pier, . ' 

Periods of Repayment of Loans, 

Phoenix Park, 

Phoenix Park, Purchase of Land, 

Pickle Point Pier, 

Piers and Harbours, 

Portavogie Pier, . 

Portnalong Pier, . 

Portnoo Harbour, 

Portrush Harbour, 

Portstewart Harbour, 

Post Office Buildings, 

Public Buildings, Details of Works at, 
Public Gardens, . 

Public Health Acts, 

Public Libraries . 

Public Offices Site (Dublin) Act, 1903, 
Public Works and Buildings, 

Public Works Loans Acts, 
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